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PUBLIC WORKS, IRELAND. 



TWENTY-SECOND ANNUAL REPORT 



FROM 



THE BOARD OF PUBLIC WORKS IN IRELAND. 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 
May it please your Lordships, 

"^T^E have the honour to submit our Twenty-Second Annual Report, 
embracing, in the usual manner, the several services intrusted to our 
management, viz. : — 

Accounts : — 

Loans and Grants for Public Works. 

Repayments to Pier Majesty’s Exchequer. 

Sanctions for Grants. 

Landed Property Improvement. 

Arterial Drainage. 

Public Buildings : — 

Government Buildings in and near Dublin. 

Queen’s Colleges. 

Maynootk College. 

Lunatic Asylums. 

Customs Buildings. 

Constabulary Buildings. 

Roads and Bridges. 

Post Roads Repaired. 

Piers and Harbours. 

Limerick Docks. 

Inland Navigation. 
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6 IRELAND APPENDIX TO TWENTY-SECOND REPORT 



LOANS AND GRANTS FOR PUBLIC WORKS. 

Statements of Loans made for Public Works will be found in the Appendix- and 
tbe following is an Abstract of the Funds which have from time to time been made 
applicable thereto, showing tbe amounts issued on account of each description of 
Loans, and tbe Amounts Repaid, to January 5, 1854. 1 



A. 1. 
A. 2. 



A. 1, A. 3. 



A. 4. 



for Loan, 

Total issued in Exchequer Bills, 



commencing 10th October, 1843, when Ex 
chequer Bill Issues ceased, 

By Act 9 and 10 Vic., cap 108, in aid of Relief 
Works, 9 Vic., cap. 1, 

By Act 9 & 10 Vic., cap. 85, £15,000 per 
for five years, from 5th April, 1847, to 5th 
January, 1852, inclusive, 

By Act 10 and 1 1 Vic., cap. 106, for Arterial 
Drainage, .... 
Re-issued pursuant to Act 11 and 12 Vic., cap! 
51, of Repayments under Act 10 and 11 Vic., 
cap. 87, for the completion of Relief Works 
and Arterial Drainage, 

By Act 12 Vic., cap 23, for Arterial Drainage, 
By Act 13 and 14 Vic., cap. 31, for Arterial 
Drainage and other Public Works, . 

By Act 14 and 15 Vie., cap. 51, £15,000 per 
quarter for five years, from 5th April, 1852, to 
5th January, 1857, «... 

Total Sanctions, per Act 6 and 7 Vic. cap. 

44, and subsequent Acts, 

Deduct portion of Loan advanced in aid of 
of Relief Works (Act 9 Vic., cap. 1), 
remitted pursuant to Act 16 and 17 Vic., 
cap. 75, . 

By Act 2 and 3 Vic., cap. 61, for the Improve- 
ment of the Navigation of the River Shannon 
(loan portion), . . 

Amount issued under Act 9 and 10 Vic., cap. 107, 
for the Employment of the Labouring Poor ’ 
£4,848,235 2s. 6 d. (less £48,7S5, returned to 
the Exchequer by this Board), 

Which has been disposed of as follows, viz: 

Advanced to Proprietors 
for Drainage, . £199,870 9 2 
Recovered from Counties, 
per Act 10 and 11 Vie., 
cap. 87, . . 301,694 16 11 

Doan recovered, or to he 
recovered, . 



Remitted, per Acts 10 and 11 Vic., cap. 87, and 
16 and 17 Vic., cap. 75, 

^^Land ^ ^ C '* ca P- f° r the Improvement of 

By Act 12 Vic., cap. 23, Ditto" 

By Act, 13 and 14 Vic., cap. 31, Ditto,’ 



Net Funds placed at our disposal for Loans, to 
5th. January, 1854, 



£ 


s. d. 


, 500,000 

214,650 
100,000 


0 0 
0 0 
0 0 


46,000 


0 0 


210,000 


0 0 


145,000 


0 0 


300,000 


0 0 


370,000 


0 0 


I 138,648 
200,000 


15 7 
0 0 


800,000 


0 0 


300,000 


0 0 


2,463,648 


15 7 


156,678 


1 10 


4,799,450 


2 6 


501,565 


6 1 


4,297,884 16 5 


1,500,000 

300.000 

200.000 


0 0 
0 0 
0 0 


— ' 



890,650 0 0 



2,306,970 13 9 



294,090 0 0 



2,000,000 0 0 



5,993,275 19 10 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

LOANS AND GRANTS — continued. 



7 





£ s. d. 


£ s. d. 


Brought forward, .... 

Out of the sums sanctioned as above, issues have 
been made as follows: — 


— 


5,993,275 19 10 


By Exchequer Bills, 1 and 2 Wm. 4, cap. 33, . 

By Commissioners for the Reduction of the Na- 
tional Debt, per Act 6 & 7 Vic., c. 44, &c. : — 
For Ordinary Loans, . £302,387 16 6 
For Arterial Drainage, 1,387,417 0 3 
For Relief Works, 9 Vic , 
c. 1, £226, 349 19s. lid. 
less, remitted per 16 
and 17 Vic,, cap. 75, 

£156,678 Is. 10d., . 69,671 18 1 


890,650 0 0 
1,759,476 14 10 




By Act 2 & 3 Vic., cap. 61, Shannon Navigation, 


294,090 0 0 




By Act 9 & 10 Vic., cap. 107, 
for the Employment of the 
Labouring Poor, £4,848,235 
2s. 6d. (less £48,785, repaid 
to Exchequer), . . 4,799,450 2 6 

Remitted, per Acts 10 and 1 1 
Vic., c. 87, and 16 and 17 
Vic., c. 75, as above, . 4,297,884 16 5 

By Paymaster of Civil Services, per Act 10 Vic., 
cap. 32, &c., for the Improvement of Landed 


501,565 6 1 




Property, . 


1,346,759 14 7 


4,792,541 15 6 


Leaving to be issued, viz. : — 


547,493 18 11 




For Ordinary Loans and Drainage, 




For Land Improvement, . 


653,240 5 5 


1,200,734 4 4 



Total Repayments to Her Majesty’s Exchequer, to January 5, 1854. 






1 


1 

Principal. j 


Interest. 1 


Total. 


A.l, A.2. 
A.1,A.3. 

A. 4. 


By Transfers on account of Act 

1 and 2 Wm. 4, cap. 33, 

By Transfers on account of Act 
6 and 7 Vic., cap. 44, &c., for 
Ordinary Loans and Arterial 
Drainage, 

By Transfers for Relief Works, 
per Act 9 Vic., cap. 1, *• 

By Transfers on account of Act 

2 and 3 Vic., cap. 61, for 
Shannon Navigation, . 


£ s. d. 

704,460 18 3 

176,409 11 8 
69,671 18 1 

255,480 16 9 


£ 5. d. 

247.305 10 5 

157,945 17 2 
18,666 3 2 

41,473 15 6 


£ s. d . 

951,766 8 8 

334,355 8 10 
88,338 1 3 

296,954 12 3 






1,206,023 4 9 


465,391 6 3 


| 1,671,414 11 0 




By Transfers on account of Act 
10 & 11 Vic., cap. 87, Employ- 
ment Labouring Poor, viz.: — 
From Counties, £301,694 16 11 
From Proprietors, 70,094 4 10 




of an Annuity, 

Ditto, 


371,789 1 9 




By Transfers on account of Act 
10 Vic., cap. 32, for Improve- 
ment of Landed Property, 


Ditto, 


335,085 7 4 




Total, 






2,378,289 0 1 
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10 Vic., cap. 32, 



13 & 14 Vic., cap. 
31, s. 8. 

15 & 16 Vic., cap. 
34, s. 1. 



8 IRELAND APPENDIX TO TWENTY-SECOND REPORT 



Total Sanctions for Grants. 



By Act 1 & 2 Wm. 4, cap. 33, for Public Works, 

By Act 1 Vic., cap. 21, for Public Works, 

By Act 1 and 2 Vic., cap. 88 (portion of £50,000)! 
appropriated to Grant for Public Works, 

By Act 6 and 7 Vic., cap. 44, for Public Works, 



£ s. d. 
50,000 0 0 

50.000 0 0 

4,000 0 0 

21.000 0 0 



By Act 9 Vic., cap. 1, in aid of Relief Works, . 

By Act 9 and 10 Vic., cap. 108, Ditto, 

By portion of £226,349 19s. lid. issued under 
Acts 6 and 7 Vic., cap. 44, and 9 and 10 Vic., 
cap._ 108, as Loans, to be repaid by Baronies, 
remitted pursuant to Act 16 and 17 Vic. c. 75, 
(see Statement of Loans), 



50,000 0 0 
1 75,000 0 0 



156,678 



1 10 



125,000 



0 0 



Total Grants in aid of Relief, 1845-46, 



381,678 1 10 



By Act 9 Vic., cap. 3, for Piers and Harbours, 



50,000 0 0 



By Act 10 and 11 Vic. cap. 75, Ditto, 



•10,000 0 



By Act 2 and 3 Vic., cap. 61, in aid of River 
Shannon Improvements, 

For Navigation in connexion with Drainage, 
Act 5 and 6 Vic., cap. 89, 

Of the sum issued under Act 9 and 10 Vic. 
cap. 107, for the Employment of the Labour- 
ing Poor, 1846-47, viz., £4,848,235 2s. Qd., 
there has been made Grant, pursuant to Acts 
10 and 11 Vic., cap. 87, and 16 and 17 Vic., 
cap. 75 (see Statement for Loans), . \ 



90,000 0 0 
290,717 0 0 
141,073 0 0 

4,297,884 16 5 
5,326,352 18 3 



LANDED PROPERTY IMPROVEMENT ACTS, 

10 Vic., cap. 32; 12 Vic., cap. 23; 12 * 13 Vic., cap. 59; 13 * 14 Vic.’, caps. 31 * 113; 
and 15 §• 16 Vic., cap. 34. 



aUth0rM t0 bemad0 provision, of 

lrt 'Vfe e com3ul. 1 “ ds ’ by any m4ns wUch be a n™ Ted of * 

3ml Ms 6 SUbSoa “ a * rencUn S> ” otherwise deepening and improving the 
3rd.— The irrigation or warping of lands 

4th._The embankment of lands from the sea, or tidal waters, or rivers. 

' watacZleTS’ °^f CmS ' ° r impr ° vin S tb0 drains, OT 

L he redamation of waste or other land, 
ail.— i he making of farm roads. 

m! 1 ' - S* clea ™8 land of rooks or boulder stones. 

10ti, _TPe er I Ct t™ ° f t n r-^ d substaatial form-office buildings. 

° th vj? e / recti r bmUm S s suitable to scutch-mills for flax, and for the 
nnTeffor +5f waterco ™ es and weirs necessary for providing water 
f™ e :, ^ bo machinery, in all cases, to be* provided by the 
proprietors out of their own funds. 1 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 9 

As required by the provisions of the Acts, the loans are issued by instalments, Landlmprovement. 
which usually amount to one-fifth of the loan ; but, in dealing with those ' - . v . 
exceeding £2,500, the amount of an instalment is limited to £500. J cap ‘ 3 "’ 

It is to be observed, that in every case the whole of the works are executed 
by the proprietors who obtain the loans — the Board of Works being strictly 
administrative ; and, to insure that the inheritor or remainder-man shall derive 
full value for the sums expended, struct and searching investigations are made 
by Drainage and Land Improvement Inspectors, appointed by the Board, in 
regard to the expenditure of the first and every subsequent instalment of the 
loan which may have been issued ; and, in the event of any failure of the 
works, arising from imperfection in their execution, or deviation from the plans 
and specifications agreed upon, the issue of a further instalment is declined 
until the imperfection has been corrected, and the whole of the works are 
brought into a satisfactory and efficient state. 

The adoption of this system, of careful and minute inspection, has operated 
most beneficially alike on the proprietors, the overseers, and labourers employed 
to carry out the works — the apprehension of the disgrace, as well as the incon- 
venience, arising from the condemnation of the works, from any of the causes 
above mentioned, being so great, that the Avhole are on the qui vive ; and when 
the works have been approved of, and the instalment issued in consequence, 
each party, in his sphere, feels gratified in the success of the operations, and 
proceeds in the execution of the remainder with increased confidence and 
spirit. 

As a whole, the result has been very successful ; and several proprietors, who 
from time to time have obtained loans, have approved so highly of the system 
pursued, that, notwithstanding them having ample private means at their disposal, 
have preferred borrowing money under the Acts to expending their own — and by 
this means derive the advantage of the inspections made by the officers of this 
Board — seeing that similar works executed under the direction of their own 
overseers or stewards, and not controlled by such inspection, were more costly 
and less perfect than those executed under the Acts. Such proprietors, on the 
completion of the works, have, in several instances, repaid the whole of the 
amount borrowed into the Exchequer. 

The beneficial results, in an agricultural view, Avhich have followed the 
effective drainage works executed through the medium of the Land Improve- 
ment Acts have been so fully described and discussed in the Twenty-first and 
se\ T eral previous Reports, that it is unnecessary again to enter upon the subject; 
but we AA r ould beg to refer to the extracts from reports received from the 
Inspectors employed in the several counties in Ireland. 

Up to the 31st of December 1853, the number of applications for loans 
received under the Land ImproA T ement Acts was 3,602, amounting to the sum 
of £4,194,002, and the number of loans sanctioned by your Lordships, deducting 
those relinquished, avrs 2,730, amounting to £1,911,253, leaving an apparent 
balance on hand of £88,747. But at the above date im-estigations had been 
completed, and allocations made, relating to neAV loans not then recommended 
for your Lordships’ sanction, but Avhich nave been, or will be immediately, sub- 
mitted for approval, amounting to £19,838, leaA T ing an unappropriated balance 
of £68,909, out of the original fund, amounting to £2,000,000. 

The gross amount issued on loans from the commencement up to the 31st 
of December 1853, is £1,354,855, of which £54,090 Avas issued during the 
year 1853. 

According to the seA r eral Reports of our Inspectors, it appears that the sum 
of £1,040,650 has been expended in thorough-draining, subsoiling, making 
farm roads, &c., up to the 31st of December, 1853; and the sum of £314,205, 
being the amount of instalments last issued to the several proprietors, may be 
said to be in progress of expenditure. 

The number of loans which have been completed, and for which final certi- 
ficates have been issued, is 1,211, amounting to the sum of £694,300; and the 
number of loans, the Avorks of which are still in progress of execution, is 1,553, 
amounting to the sum of £660,555. 

Out of the several totals, as above stated, 102 loans, amounting to the sum of 
£38,350, have been sanctioned to proprietors for the erection of farm buildings, 
of which 44 cases, amounting to the sum of £17,000, have been completed, and 
on the remainder, considerable progress has -been made. 
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IRELAND TWENTY-SECOND ANNUAL REPORT 



Landlnvprovem ent. 



The following Table exhibits the number and present state of the farm- 
building loans up to the 31st of December, 1853. 



Farm Buildings. 

Return showing the Amount applied for and sanctioned, with the Amount of 
Instalments issued, to the 31st December, 1853. 



Applicant. 



2 

3 

4 

5 

6 

7 

8 
9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 
21 
22 

23 

24 

25 

26 

27 

28 

29 

30 

31 

32 

33 

34 

35 

36 

37 

38 

39 

40 

41 

42 

43 

44 

45 

46 

47 

48 

49 

50 

51 

52 

53 

54 

55 

56 

57 

58 

59 

60 
61 
62 

63 

64 

65 

66 



Antrim, 

Carlow, . 
Cavan, . 

Cork, . 



Clare, . 

Donegal, 
Down, . 
Dublin, . 

Fermanagh, 

Galway, 



Kerry, . 



Kildare, 



Kilkenny, 

King’s, . 
Limerick, 



Longford, 

Louth, . 
Mayo, . 



Meath, . 
Queen’s, 



. George A. Wray, 

Ditto, 

Arthur Henry, 

. The Knight of Kerry, 

. John C. Jones, 

William H. Enery, . 
Ditto, 

. Arthur H. Lucas, . 
Edmond B. Roche, . 
John T. Cramer, 
Thomas Franks, 
Nicholas P. Leader, 

. Samuel Caswell, 

Pierce Creagli, 

. Sir Robert Bateson, 

. John Keown, . 

. James M‘0\ven, 

Ditto, 

. Robert Noble, 

. Edward Blaquiere, . 
Peter D. Smyth, 

Thomas O’C. Donnellan, 
John Dennis, . 

St. George F. Caulfield, 
Robert R. Smyth, . 
Cornelius J. O’Kelly, 

. Maurice FitzMaurice, 
Henry A. Herbert, . 
Samuel M. Hussey, 

Earl of Listowcl, 

J ohn F. FitzGerald, 
Henry A. Herbert, . 

. John Bonham, 

Thomas C. Wakefield, 
Richard Doyne, 

Lady C. S. Wolfe, . 

. Sir Henry Marsh, . 

Thomas Wright, 

. Sandford Palmer, 

. William C. Frend, . 
John Croker, . 

Sir Richard Bourke, 
John Croker, . 

William N. Lee, 

Charles L. Tutbill, . 

. Smnuel W. Blaclcall, 
Thomas Gosselin, . 

. Antony Garstin, 

. Earl of Lucan, 

Ditto, 

Ditto, 

Ditto, 

Isidore Bourke, 

Hugh Bourke, 

Viscount Avonmore, 

J ohn C. L. Bucknall, 
William Orme, 

Thomas Strickland, . 

. J ohn Barlow, . 

Ditto, 

J ames G. Murphy, . 
Leonard Cornwall, . 

. George Adair, 

Ditto, 

Christopher St. George, 
Charles H. Bowen, . 



Amount 
applied for. 


Amount 

sanctioned. 


j Amount 


£ 


s. 


d. 


£ 


s. 


d. 


£ 


s. 


d. 


250 


0 


0 


200 


0 


0 


200 


0 


0 


100 


0 


0 


100 


0 


0 


100 


0 


0 


250 


0 


0 


250 


0 


0 


250 


0 


0 


579 


0 


0 


200 


0 


0 


200 


0 


0 


1,000 


0 


0 


400 


0 


0 


400 


0 


0 


150 


0 


0 


150 


0 


0 


150 


0 


0 


150 


0 


0 


150 


0 


0 


150 


0 


0 


216 


17 


0 


200 


0 


0 


200 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


800 


0 


0 


263 


7 


0 


250 


0 


0 


200 


0 


0 


700 


0 


0 


400 


0 


0 




_ 




1,000 


0 


0 


1,000 


0 


0 




_ 




642 


0 


0 


600 


0 


0 


120 


0 


0 


100 


0 


0 


100 


0 


0 


40 


0 


0 


230 


0 


0 


200 


0 


0 


200 


0 


0 


897 


0 


0 


600 


0 


0 


120 


0 


0 


200 


0 


0 


200 


0 


0 


200 


0 


0 


100 


0 


0 


100 


0 


0 


100 


0 


0 


100 


0 


0 


100 


0 


0 


100 


0 


0 


500 


0 


0 


350 


0 


0 


210 


0 


0 


200 


0 


0 


200 


0 


0 


200 


0 


0 


100 


0 


0 


100 


0 


0 


40 


0 


0 


341 


0 


0 


300 


0 


0 


60 


0 


0 


376 


0 


0 


300 


0 


0 


180 


0 


0 


382 


0 


0 


350 


0 


0 


70 


0 


0 


671 


0 


0 


650 


0 


0 




_ 




360 


0 


0 


150 


0 


0 


_ 


_ 




860 


0 


0 


600 


0 


0 


480 


0 


0 


200 


0 


0 


200 


0 


0 


160 


0 


0 


450 


0 


0 


450 


0 


0 


450 


0 


0 


150 


0 


0 


150 


0 


0 


30 


0 


0 


1,116 


0 


0 


400 


0 


0 


80 


0 


0 


356 


9 


7 


250 


0 


0 


250 


0 


0 


312 


2 


6 


250 


0 


0 


50 


0 


0 


100 


0 


0 


100 


0 


0 


100 


0 


0 


438 


0 


0 


400 


0 


0 


80 


0 


0 


200 


0 


0 


200 


0 


0 


40 


0 


0 


250 


0 


0 


250 


0 


0 


150 


0 


0 


350 


0 


0 


350 


0 


0 


350 


0 


0 


485 


0 


0 


400 


0 


0 


240 


0 


0 


300 


0 


0 


200 


0 


0 


200 


0 


0 


466 


12 


10 


450 


0 


0 


420 


0 


0 


100 


0 


0 


100 


0 


0 


100 


0 


0 


500 


0 


0 


500 


0 


0 


100 


0 


0 


500 


0 


0 


500 


0 


0 


100 


0 


0 


200 


0 


0 


200 


0 


0 


200 


0 


0 


450 


0 


0 


400 


0 


0 


80 


0 


0 


446 


0 


0 


400 


0 


0 


80 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


700 


0 


0 


700 


0 


0 


700 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


200 


0 


0 


360 


0 


0 


300 


0 


0 


300 


0 


0 


500 


0 


0 


450 


0 


0 


450 


0 


0 


309 


15 


11 


300 


0 


0 


180 


0 


0 


200 


0 


0 


200 


0 


0 


120 


0 


0 


900 


0 


0 


700 


0 


0 


700 


0 


0 


400 


0 


0 


400 


0 


0 


80 


0 


0 


400 


0 


0 


400 


0 


0 


320 


0 


0 


900 


0 


0 


700 


0 


0 


700 


0 


0 


200 


0 


0 


200 


0 


0 


200 


0 


0 


150 


0 


0 


150 


0 


0 


_ 


_ 




500 


0 


0 


500 


0 


0 


_ 






1,000 


0 


0 


900 


0 


0 


900 


0 


0 


100 


0 


0 


100 


0 


0 


100 


0 


0 


268 12 


3 


200 


0 


0 


120 


0 


0 


547 


0 


0 


500 


0 


0 


400 


0 


0 
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Farm Buildings — continued. Landlmprovtnmt. 

Return showing the Amount applied for and sanctioned, with the Amount of 
Instalments issued, to the 31st December, 1853. 



No. j 


County. 


Applicant. 


Amount 
applied for. 




Amount 

sanctioned. 




Amount 








£ s. 


d. 


£ 


5. 


d. 


£ 


s. 


d. 


67 




Hon. H. Pakenham, 


650 0 


0 


550 


0 


0 


550 


0 


0 


68 




Lord Crofton, . 


1,000 0 


0 


1,000 


0 


0 


1,000 


0 


0 


69 




Guy Lloyd, 


500 0 


0 


300 


0 


0 


300 


0 


0 








200 0 


0 


200 


0 


0 


160 


0 


0 


71 




James Kirkwood, 


553 0 


0 


500 


0 


0 


100 


0 


0 


72 




Henry 8. P. Mahon, 


400 0 


0 


200 


0 


0 


40 


0 


0 


73 




Charles A. O’Connor, 


300 0 


0 


250 


0 


0 


50 


0 


0 


74 




Travers R. Blackley, 


630 0 


0 


600 


0 


0 


360 


0 


0 


75 




Lord Crofton, . 


275 0 


0 


250 


0 


0 


50 


0 


0 


76 




John L. Hnckett, 


400 0 


0 


300 


0 


0 


— 






77 




Richard G. Brinkley, 


1,000 0 


0 


1,000 


0 


0 


1,000 


0 


0 


78 




Hon. Edward Wingfield, . 


700 0 


0 


700 


0 


0 


560 


0 


0 








585 0 


0 


550 


0 


0 


no 


0 


0 


80 




John Carden, . 


1,000 0 


0 


1,000 


0 


0 


1,000 


0 


0 


81 




John Lanigan, 


1,100 0 


0 


850 


0 


0 


— 






82 






600 0 


0 


200 


0 


0 


200 


0 


0 


83 




William Ryan, 


400 0 


0 


400 


0 


0 


240 


0 


0 


84 




Richard E. Phillips, 


416 19 


9 


400 


0 


0 


320 


0 


0 








411 0 


0 


400 


0 


0 


400 


0 


0 


86 




Edward Galwcy, 


480 0 


0 


200 


0 


0 


200 


0 


0 


87 




John Bayly, . 


200 0 


0 


150 


0 


0 


150 


0 


0 








300 0 


0 


300 


0 


0 


300 


0 


0 


89 




Henry C. Bowen, . 


299 0 


0 


200 


0 


0 


160 


0 


0 






Joseph 0. Radcliff, and ) 






400 


0 


0 


320 


0 


0 






Charles T. Webber, / 


















91 




Earl of Donoughmore, 


500 0 


0 


500 


0 


0 


100 


0 


0 






Joshua R. Minnett, . 


306 0 


0 


250 


0 


0 


100 


0 




93 




Henry C. Bowen, . 


250 0 


0 


250 


0 


0 


50 


0 


0 






M. E. Robbins, 


350 0 


0 


350 


0 




- 


— 




95 




William Pennefatlier, 


200 0 


0 


200 


0 


0 


- 


- 










350 0 


0 


200 








— 




97 




Hugh Auchinleck, . 


420 0 


0 


250 


0 


0 


250 


0 


0 


98 




Arthur S. Upton, . 


600 0 










450 










William Fetherston H., . 


257 0 


0 


150 


0 














John C. Pounden, . 


300 0 


0 


300 


0 


0 


300 


0 


0 






Charles J. Tottenham, 


200 0 


0 


200 


0 


0 








102 




Ditto, 


525 0 


0 


300 


0 


0 


300 










Total, . . 


45,631 16 10 


38,350 


0 


0 


23,850 


0 


0 



Mr. James H. Owen, of the Architects’ Department of tins Board, who has 
undertaken the duty of designing, estimating for, and inspecting the progress of 
the several farm building works, reports as follows : — 



“ I have to submit the following memoranda of the progress of these measures 
“ during the past year : and first with respect to farm buildings, the number of 
“ loans made during the past year was 35, and during the preceding year 1852, 
“29. A greater increase in the number of applications for such loans had been 
“ anticipated, but several causes have been, and are, in operation tending to 
“ diminish them, which, when home in mind, will show the numerical state- 
ii mon t t, 0 be satisfactoiy. The causes are the limited supply and excessive 
“ dearness of timber and other building materials, the scarcity and conse- 
“ quent increase in the cost of skilled labour, owing to emigration and the 
“ required value of the farm, namely, the minimum of £100 per annum, which, 
“ under present circumstances in this country, comprehends a comparatively 
“large extent of land, and to obtain which considerable difficulties are frequently 
« to be overcome. In consequence, the greater number of loans made for farm 
“ buildings, up to the present time, have been granted either to small proprietors, 
II -who cultivate their own estates, or to tenant-farmers, chiefly strangers from 
a England or Scotland ; in the latter case the farms consist, for the most part, of 
“ ne w combinations of lands which had previously constituted several small 
“ farms. No novelty has occurred in farm buildings since my last Report ; 
i< indeed, I have rather observed a tendency to deviate from the course now 
“ usually adopted in England and Scotland, where large capital is sunk in 
“ permanent building improvements, portions of which, at least, migjht be post- 
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“ poned, and tlie capital required for which, if employed in improving and 
“ cultivating the land, would bring in a much higher rate of interest. ° 

“ But as soon as the main permanent works have been effected, and when a 
“ f arm Bas been properly drained, subsoiled, and fenced, and protection supplied 
“ for stock , implements, and the produce of the farm, the overplus of capital 
“may be devoted to the erection of suitable and substantial farm steading. 
“ Such is the argument used and acted on by many substantial tenant-farmers' 
“ as well as thoughtful landed proprietors in this country. 

“There can be no doubt, in the present comparatively unimproved state of 
“ Ireland, it would be injudicious to push the arrangements of the farm steading 
‘ to such an extent as to provide elaborate and costly apparatus for distributing 
‘ Dquid manure, or to erect cattle sheds at an expense of £8 or £10 per head 
(£ the object sought for may be attained at an expense of from £2 10s to 
“ £3 per head, in a manner nearly as efficacious. 

u “ this respect it would appear probable that fanners in this country act 
on the safe side, in avoiding, for the present, the expenditure of laW sums 
in farm steadings, and directing their principal attention to the improvement 
and cultivation of the land. 

“ respect to scutch-mills, there is little information to offer to the Board • 
k tlie appheations for loans have been very few, and I do not anticipate they 
B 1vl11 be numerous for some time. The growth of flax, as a crop, will spread 
very slowly, unless extremely high prices should afford a strong temptation 
so as to overcome the losses that generally arise, from the first crops, owiim to the 
^ ignorance and unskilfulness of those who make the attempt. The most 
K important loan granted for a flax scutching-mill is that made to Mr. E. B. 
u Boche, m.p., who has as yet made but little progress in the buildings, hut lie is 
u workmg most extensively an existing scutch-mill at Trabolgan, consisting of 
u twent y- e W‘t stands, and which, gives employment in the various operations 
u con neoted with it, to about 300 hands. At Mr. Roche’s scutcli-mill, at Kildinan, 
near Eatlieormac, the farm recently held from him by Mr. Dargan, about- 150 
u f a . are , employed. Mr. Roche is at present erecting a large water-wheel 
u t0 grease his working power ; the flax operations are on a most extensive scale, 
tt ancL the aa -N crop, which he is now working up, extended over an area of fully 1,500 
« acres ‘ 11 ts satisfactory to observe the improved condition of the numerous 
« Persons employed ; they are all neatly clothed, comfortably lodged, and afford a 
striking contrast to the average of the peasant population of the South of Ireland.” 

Progress of the Drainage Works. 

thTw at f ^ ^orcngl-Miied unto tlie Land Improvement 
aciS ZiZwi ° £ i hlS ? ep ° rt ' Slst Decemter > 1853. amounts to 153,160 
7 500 Irrelw l ^ “ aT ? T ” se cost of ' £i ]0s - P er acre, of which 

J zrz “s du, '“ s tl,e rcar 1853 ’ a,,d a c ™ s “ *«*» 



Distribution of the Fund. 

mhan^Awiet 0 Z f "f™ 1 Sc . lled,lle ffven in the Appendix, we herewith sub- 
mit an Abstiact, which shows the proportion of the total amount of the Land 

cZ~d dZ f W apportioned^ She dSfcS 

IZ ILesZnd dn ai 7S? ed “ Stoops, as North, Midland and 

appM for ’ ,hc Mt 

find the — >-e been 



Counties. 


Total Amount 
applied for. 


Amount sanctioned. 


Amount issued. 


Antrim, 

-Londonderry, 

Donegal, 

Fermanagh, . 

Tyrone, 

Armagh, 

Down, . 


£ S. d. 

231,768 6 3 
105,362 6 2 
194,065 1 6 
89,234 12 9 
95,465 17 11 
42,472 19 6 
37,701 14 0 


£ s. d. 

93,500 0 0 
38,710 0 0 
110,750 0 0 
41,640 0 0 
60,770 0 0 
26,100 0 0 
22,950 0 0 


£ S. d. 

58,630 0 0 
33,160 0 0 
80,410 0 0 
19,090 0 0 
36,737 0 0 
10,280 0 0 
15,200 0 0 


(96,070 18 1 


394,420 0 0 | 253,507 0 0 
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In the same manner, if reference he made to the Midland and Eastern District, handlmprovment. 
which comprehends 14 counties, we find as follow : — 



Counties. 


Total Amount 
applied for. 


Amount sanctioned. 


Amount issued. 




£ S. 


d 


£ 


s. 


d. 


£ 


s. 


d. 


Cavan, . 


55,927 15 


8 


35,250 


0 


0 


14,200 


0 


0 


Monaghan, 


72,786 15 


2 


39,350 


0 


0 


20,670 


0 


0 


Longford, 


40,918 11 


0 


32,900 


0 


0 


21,740 


0 


0 


Louth, . 


59,636 15 


7 


25,550 


0 


0 


17,100 


0 


0 


Meath, . 


92,592 6 


5 


47,750 


0 


0 


33,016 


0 


0 


Westmeath, . 


47,718 11 


7 


25,150 


0 


0 


16,470 


0 


0 


Dublin, 


37,896 10 


5 


20,120 


0 


0 


12,892 


0 


0 


Kildare, 


44,988 4 


8 


25,050 


0 


0 


15,170 


0 


0 


King’s, 


48,161 4 


7 


27,850 


0 


0 


16,920 


0 


0 


Queen’s, 


121,860 10 


11 


61,300 


0 


0 


39,490 


0 


0 


Wicklow, 


77,793 16 


10 


48,573 


0 


0 


35,917 


0 


0 


Carlow, 


92,588 5 


0 


53,750 


0 


0 


32,990 


0 


0 


Kilkenny, 


116,150 10 


8 


74.760 


0 


0 


37,200 


0 


0 


Wexford, 


144,163 6 


10 


76,650 


0 


0 


57,810 


0 


0 




1,053,183 5 


4 


594,003 


0 


0 


371,585 


0 


0 



In the Western Districts, which includes 6 counties, we find that for — 



Counties. 


Total Amount 
applied for. 


Amount sanctioned. 


Amount issued. 




£ s. d. 


£ s. d. 


£ s. d. 


Sligo, 


111,669 16 11 


53,750 0 0 


35,127 0 0 




93,416 8 0 


50,050 0 0 


33,124 O 0 


Mayo, . 


308,062 17 11 


179,600 0 0 


90,546 0 0 


Roscommon, . 


123,827 3 6 


74,550 0 0 


54,420 0 0 


Galway, 


304,605 12 1 


166,200 O 0 


86,960 0 0 


Clare, . 


152,733 11 7 


79,000 0 0 


38,270 0 0 




1,094,315 10 0 


603,150 0 0 


338,447 0 0 



In the Southern District, comprehending 5 counties, we find that for — 



Counties. 


Total Amount 
applied for. 


Amount sanctioned. 


Amount issued. 






£ *. d. 


£ s. d. 




267,637 14 1 


164,670 O 0 


107,599 0 0 




147,030 7 9 


92,463 0 0 






82,711 0 9 


53,130 0 0 






315,483 11 8 


164,160 0 0 


100,218 0 0 


Kerry, . 


425,137 8 2 


177,550 0 0 


90,065 0 0 


£ 


1,238,000 2 5 


651,973 0 0 


390,805 0 0 



The grand totals being — 

Total Amount applied for, 
Gross amount sanctioned, 
Amount issued, 



£ s. d. 
4,181,569 15 10 
2,243,646 0 0* 
1,354,344 0 0 



Northern District. 

Following the arrangement heretofore adopted, we now proceed to review the 
drainage works which have been executed under the Land Improvement Acts 
during the last year, by quoting extracts from the Reports of our several 
Inspectors of Drainage. ' . . . . 

"We shall commence with the Northern Division or District, which compre- Northern District, 
hauls the counties of Antrim, Londonderry, Donegal, Fermanagh, Tyrone, oom P r 0 l, e ,,dmgtte 

, , i -r\ counties ot Antrim, 

Armagh, and Down. . ■, 10S9 . Londonderry, 

111 this District the sum of £8,510 has been issued durmg the year 1853, m Donegalj 
,tlie following proportions, viz. : — Antrim, £3,250 ; Londonderry, £540 ; Done- Fermanagh, 
gal, £1,010 ; Fermanagh, £1,460; Tyrone, £1,210 ; Armagh, £920 ; Down, Tyrone, Armagh, 

* This sum includes the loans or portions of loans which have been transferred to other lands, or 
relinquished or cancelled from various causes, and which amount to £331,293. 
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County of Antrim 
and part of Down. 
Mr. B. G. Brooke, 
Inspector of 
Drainage. 



Counties of 
Tyrone, 
Londonderry, 
and Donegal. 

Mr. James Sinclair, 
Inspector of 
Drainage. 



Counties of 
Armagh and 
Down. 

Mr. Powell Foxall, 
Inspector of 
Drainage. 



14 IRELAND ' TWENTY-SECOND ANNUAL REPORT 

In mailing a review of the works executed during the year we shall 
mence with the county of Antrim, and beg to refer to the following extracts from' 
the Report of the Inspectors of Drainage employed. 

Mr. B. G. Brooke, Inspector of Drainage for the county of Antrim and nart 
ot Down, reports : — p* ut 

a ", graving in previous Reports described at length the numerous improvement, 
winch have been undertaken and completed in this district, it does not annesr 
to be necessary to repeat them; and as no new loans had been obtained in tl 
„ “"%■ ° f An ‘™ during *0 yem 1853, I have nothing of novelty to remark 
upon. I need only observe that the benefit derived from the works of thorough 
drainage effected by means of the several loans is universally admitted 3 
numerous examples might be mentioned of similar works which have been 
carried out by tenant-farmers for the improvement of their own farms which 
would never Lave been thought of had they not before their eyes the dh-eci 
profit winch has followed the execution of the Land Improvement Works.” 

Mr. Jmnes Sinclair, Inspector of Drainage for the Northern portion of the 
county of Tyrone and counties of Londonderry and Donegal, states 
“ Nothing of a novel character, connected with works executed under the Land 
Improvement Acts, lias occurred in my district during the year 1853 In con 
sequence I cannot add materially to the facts and description of improvements 
contained m my Reports of previous years. In fact no extensive drainage 
have b « en 1 mdErtaken, and only four new loans have been ma3e 
mtlmi the year , and these for small sums only, viz. To Rev Henry 
Carre, Rev. N. C. Martin, Rev. George Craig, and Mr. Audley Caldwell The 
works completed in the year 1853, and on which final inspections have been 
made are five in number, viz. :-Those of Mr. George C. Wray the Earl of 
Wicklow, Mr. James Todd, Mr. A. F. Knox, and Rev: William £mx Unite 

exten3^mnro Um3t T e? ° f , y 6 . C0Ulrtl 7’ 1 do not tMuk probable that any 
extcn&rv e improt ements, m addition to those already in progress, -nTll be under- 

taken ni tins district. There is no redundancy of labourers, Snd it Zs the want 

mZrietoS tZnrfZT d OT * lM kW °5 Ckss " >Mch heretofore induced landed 
pi opiictora to undertake drainage operations on a large scale, and although tkev 

3 S T eS3ful result ° f A. opelS, rill 
aEtaXtn h X "7 h f wha * has been done; and the small farmers seerng the 
advantages to he derived from draining and reclaiming, and finding that they can 

4“p?ovZEZ t r — iCaUy ’ th ^ h ^ sW deg!e“Z| 

ttoeSEw 7 F - 0ns ° f , th T lloldin S s - Tha Sample set to 

mrnSSS r aT™ T ''° l ' t3 wlu p h baTe been carefully and judiciously 
Erf the dfh f Z X ° vement Acts iu a hnost every district, has beeh 
“ to reniZX^ f Z'- 11 ? 11 tbe ««*y has derived fronT its operetion, and 
“ routine Xk rfthe “ c ° m ™ a as weU understood as any other 

DoX stales -Z” 1111 ’ bus P ecto r of Drainage for the counties of Armagh and 

“ the LamTlim!3ZZ3Zv -^ e ^ 01 ' t 1 - l1 h au tbe drainage works executed under 
“ been invariablv w f ,ii - C ^’ V 1 n X I kave to state that the works have 

« adhering to tL ^Lot-fi CU ? d ~ _tlie P 1, ° 1 P 1 ' iet °i' s see the importance of strictly 
“ acquainted ivith th catl0n Z ^d the labourers have now become well 
“ SfofSir"- 0t e ^ e . ctuall 7 carrying them out. The principal 
“ improving the onr-n l ^ 1S n ° 1 ' V < ? UGctec to fke importance of clearing up and 
“SaS“ S anLS.^ m * ^^ch form the outfalls for borough 
“ his neighbours ° 16 m ^ uatnous farmer to drain his land independent of 

“ Will ° f *hia description, whereby about 180 acres 

“fore waste, and the operating has 

ces nave been principally made to square farms, and have been planted 
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“ with quicks, or sown with furze seed, which are doing well ; and it may he Landlmprovement. 

“ expected that in the course of a few years the aspect of the country will be 

“ much improved, as scarcely a hedge-row was in existence in the district when 
“ these works were commenced. The roads give accommodation to the farmers, 

“ by enabling them to draw turf or manure, and bring the produce of their farms 
“ to market ; formerly every thing was carried by back-loads, and chiefly by 
“ men or women. 

“ The open main drainage and reclamation will enable the farmers to witness 
“ the amount of improvement which may be expected from works of this nature, 

“ when carefully and systematically executed ; and I have the pleasure to 
“ observe, that several of the most intelligent have already commenced the recla- 
“ mation of portions of their own farms.” 



Midland and Eastern District. 

We shall next refer to the works, consisting chiefly of thorough draining Midland and 
and subsoiling, which have been executed during the past year in the Midland -Eastern District, 
and Eastern District, which comprehends the counties of Cavan, Monaghan, ^counties^? 
Longford, Louth, Meath, Westmeath, Dublin, Kildare, King’s County, Queen’s Cavan, Monaghan, 
County, Wicklow, Carlow, Kilkenny, and Wexford. Longford, Louth, 

In this district, the sum of £17,830 has been issued during the year 1853, in Meath, Westmeath, 
the following proportions, viz. : — Cavan, £620 ; Monaghan, £300 ; Longford, Kin ^County 6 ’ 
£920; Louth, £940; Meath, £3,380; Westmeath, £1,460; Dublin, £1,950; Queen’s County, 
Kildare, £1,730; King’s County, £400; Queen’s County, £1,160; Wicklow, Wicklow, Carlow, 
£1,070 ; Carlow, £1,750 ; Kilkenny, £560 ; Wexford, £1,590. WeSorT 

Mr. Henry M. Bond, Inspector of Drainage for the county of Longford, states : — Oounty^of Long-^ 

“ The operations under the Land Improvement Acts in this county have been M. Bond, Inspector 
“ very limited during the last twelve months, chiefly on account of the completion of Drainage. 

“ of the works undertaken in previous years, hence I have little to say in addition 
“ to what was mentioned in former Reports, and which I think it unnecessary 
“ to repeat. 

“ In the year 1853, only three applications were made for loans under the 
« Acts, in this county, viz. : — by Colonel Palliser, in the barony of Moydow ; 

“Dr. O’Reilly, in the barony of Rathcline; and Mr. John Thompson, in the 
« barony of Granard. All the above-named proprietors had previously obtained 
“loans for the improvement of their properties, and being well aware of the 
“benefits derived from a judicious outlay, again applied to the Board, and in ah 
“ cases obtained the sums they required for the further improvement of their 
“ estates. 

“ Owing to the scarcity of labour, in comparison with former years, and a con- 
“ siderable rise in the price of provisions, wages have been necessarily increased, 

“ and, consequently, it cannot be expected that the works can be completed for 
“ the original estimates ; and, as there is every appearance of a further rise in 
“the labour market, in estimating for future works, increased prices for the 
“ several descriptions must be substituted for those heretofore adopted.” 



Mr. William F. Irwin, Inspector of Drainage for the counties of Louth, Meath, Counties of Louth, 
Westmeath, Wicklow, Ivildare, and Dublin, reports WkSSifaTre,' 
“Another year’s experience of the working of the Land Improvement Act and Dublin. Mr.’ 
“ confirms former Reports as to the benefit derived therefrom. In the past year 
“ (1853) the works have been generally well executed, and, though not to such Erailiage< 

« an extent as in former years, the quantity actually completed does not fall so 
“ far short as may appear. .... . . 

“ This discrepancy is caused by many persons, who, having witnessed the 
“benefit derived from works executed under this Act, have undertaken and carried 
« out works of a similar kind from their own resources — a circumstance formerly 
“ unheard of in this country — caused, perhaps, by a doubt as to the benefit to be 
“ derived, and the difficulty of obtaining labourers competent to the task. I 
« now rarely see a shallow drain, save where the outlet will not admit ol a deep 
“ one ; and it is as rare to observe a crooked or ill-cut drain as it was formerly — 

“ that is, previously to the passing of the Land Improvement Act — to see one 
“ straight or well-cut-. In the year 1851-2, some sheep drainage was executed 
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“ on the lands of Emmie, situate within about five miles of Blessing 
m the county of Wicklow, the property of Mr. Armstrong ; and 
of the mountain as a sheep farm lias been nearly doubled thereby I donnt 
■■ n of so . great a return for so small an outlay: and it is to b. 

regietted that works ot a similar kind are not move extensively undertaken in 
the mountain districts, where they are so much required. J ™ ln 

During the past year, 21 loans have been applied for in the district uniter 
“y immediate inspection ; and I find that all those lately granted 1 areXen 
expended without any unnecessary delay.” " ve been 

Mr. 'William Hamilton, Inspector of Drainage for the Queen’s County, states:— 
1 The principal works that lmye come under my inspection since last Renort 
a cl ,Ti 7 °" t* 10 of tbe Kcv - W. Doyiic, Captain Morton, and C 

« Adi } 11 • U l )on . ^ ^-mentioned estate, the provisions for buildino- farm 

„ ?,® 0ea caiTlcd out in connexion with a comprehensive plan of drainage 

„ result being an extensive tillage farm of several hundred acres, producing 
„ fi'^ class crops the full advantage of which is secured by the ample accommo° 
“ SfT 7 ! ? f T J 0BS1 "S a proportionate number of cattle, Ac., and this 

“P°w te * 0f y and ’ he great f P ortIon “ f which, previous to the commencemrat 
of these operations was nearly unproductive. There is no room for doub thm 
the success of Mr. Adair’s experiment; it has been carried out upon a S 

“ ItortrfVicb '’Tf’l - hat Wit ? ener sy> combined with ndequatc'ineans, tie 
extent of such undertakings need not act as a discouragement to the enterprise 

“ tb?ln»rel l0allS W come i under my ohservation during the past year, but 
„ 7 g fflletal progress under former loans, although slow, owing to the comuara- 
tive scarcity of able-bodied labourers, continues to be satisfactory.” P 

Kittl^tate :- 0l ™ e ’ InS1,eCt0r afDrato «*» fOT counties of Carlow and 

“ment ActeTZi 1 !? S «Z ye 5 ra ’ “P™ence of the working of the Land Improve. 

“ been m S te”? f ^ *«?’ * ’?* 110 law has e ™r ' been passed whteh has 

“ by those wlithave 1 nvaUed^ themsMves b of° ite^proi^ions 80 Proprietoi^fieely 
“ reSto ite XSS r r0Val ° f ** ™ ' ” d their sa “n JL 

“ OrerZr i Lb n l?lT U f * ‘“Pm'’ 6 ” 1 ™*' 5 W becu effected in this district. 
“qlXtbe^LcS f “I Ca ” U0W bo easily procured; conse- 

“all cases mndfwSZ * Been very creditable, and the cost, in 

“ T 5 li , r than under the olcl and imperfect system 
“ lftfM to nrL re wba?i “I CilSe i-°" Z llich 1 W reputed within this year, 
i° I 1 ! ? , bas been eftected under the provisions of the Act. 

“ possession fi-m^an’ins 1 '! M ’ p '’ bas improved land of which lie lately obtained 
« CZZXn, Z,r Vent tena ?* wl V? bad P aid no rent for three years ; the 
“ aSSTl Zt dlrt} ’- “ nd orergroryn with brambles &c. 
“levefiijr WhA. ,1 « ! ’ PCl ’ °™! 111 thorough-draining, subsoiling, 

“ in hanefs of 15.? npr^iAvp Tlfo Cl ?? 1>e l? aid ^ ie w hole cost, leaving a balance 
“ former value is more than doubted " “ d °' TO wMl grass seeds ’ alld its 

“ sfiuTZpZei “andremc? ™ d f «* M in this district ; some 

« vpar \r„5 ; ’ d some n . ew loaus have been applied for durino- the oast 

“eZple set “JXwVTS V,'*** A attribute! to 'the 
“works and though ? 1 0rde , d benefit to be derived from such 

“ operation £ fat the f ™ t hc f ' =*’ ma J' ba ^ly attributed to its 

“Xreut^ arising from deep, 

- been 

stata’:-^™ 17 Newt0I1 > Inspector of Drainage for the comity of Wexford, 

“ la b£tet hXte d ’a W OTZSnZ y rTZ * f ar ’ 1852 ’ the d efi™ney of 
“improvement under 'this Act- severt™' 6 ' 1 - tb<i com pl et ion of works of 
unaer tins Act, several propnetom have assured me they 
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“ cannot procure hands to expend the advances issued to them; in consequence j Landlmyrmcmimt. 
11 the works have been suspended in several cases. ■ • 

u The improvements I have reported on during the past year, 1853, ‘were those 
“ executed on the properties of Mr. Truell, Mi 1 . Dumville, and the Rev. Win. 

“ Batt, in the barony of Scarawalsh ; Lord Templemore, in the barony of Shel- 
“ bourne ; Mr. Stephen Ram, the Rev. Charles J. Grogan, in the barony of 
“ Bantry. The draining and subsoiling executed by Mr. Truell have been very 
“ successful ; many aci*es, not worth the amount of the taxes, have become, the 
“ most productive on the farm. Mr. Dumville, an English gentleman, purchased, 

“ in the Encumbered Estates Court, a small property near Enniscorthy, where 
“ he now resides ; he has drained the greater portion of it, which is now being 
« brought into cultivation. The llcv. William Batt’s estate has derived much 
“ benefit from the operations executed under the loans obtained for its improve- 
“ ment, both by draining and subsoiling. The hist instalment of Lord Temple- 
“ more’s loan has been expended in draining and enlarging farms, making 
“ new fences, and levelling those that were useless, by means of which the 
« country in the neighbourhood of Arthurstown and Duneannon has assumed a 
“ new character ; these farms have been let to intelligent Scotchmen who are 
“ cultivating them on an improved system. I observed some very superior 
“ flax growing on the property, owing to the exertions of Mr. M. Knox, the 
“ agent to the estate. 

“ The small loan obtained by Mr. Stephen Ram, in the barony of Bantry, has 
“ been expended in levelling fences, enlarging and squaring fields, subsoiling 
“and clearing off stones, and bringing waste land into cultivation with great 
•“ success. The operations on the property of the Rev. Charles J. Grogan have 
“ been confined to thorough-drainage, which, with a slight exception, . mentioned 
“ in my progress report on his works, have tended to the result anticipated from 
“ the outlay. I also inspected the improvements completed on the property of 
“ Mr J. K. Aylward, in the barony of Gowran, county Kilkenny. This proprietor 
« has converted a large tract of wet, waste laud, into a well-fenced, dry, sheep- 
“ walk, where, before the improvements, sheep could not live. 

“ It is with regret I have to remark on the neglected state of the open main 
“ drains, generally, all over the country. I may say, no attention whatever is 
“ paid to keep them clear of obstructions ; and in many places, no doubt, the 
“ thorough-drained lands must be injured thereby. I have the pleasure to 
“ state, that all advocacy of shallow drainage has ceased, and pipe tiles are now 
“ universally admitted to be the best conduit for water in chains ; but where 
“ ground has to be cleared of stones as well as drained, box sewers may, with 
“ economy, be substituted for pipes, and, unless in a very hard, sound subsoil, 

“ broken stones should not be used. 



WESTERN DISTRICT. Western District, 

comprehendingtue 

Wo next proceed to consider the various works executed during the past counties of Sligo, 
year in six of the western counties, vis. :_Sligo Leitrim Mayo ^commoiq 
Galway, and Clare, comprehending the province of Connaught, with the addition nad 01 „ e . 

° f hthis district the sum of £13,730 has been issued during the year 1853, in 
the following proportions, viz. : — Sligo, £810 ; Leitrim, £500 ; Mayo, £2,840 ; 

Roscommon, £2,790 ; Galway, £4,700 ; and Clare £2,090. . 

We commence our review from the north, arid beg to refer to the fonowing 
' extracts from the report from Mr. William P. Prendergast, Inspector of Drainage 
for the counties of Leitrim, Cavan, parts of Sligo, Fermanagh, and Roscom- 



mon : — 

“ A considerable number of works have been satisfactorily concluded in the 
“ above district during tbe past year, and but few new loans have been applied 
“ for. The remarks made in previous annual Reports have been iully 3 ustified 
“ by further experience ; and, while each succeeding year proves more completely 
“ the remunerative results of draining, subsoiling, clearing, fencing, reclamation, 
“ and other agricultural improvements, on land in tbe occupational owners or 
“ of substantial tenants with sufficient capital to follow up these improvements 
« by a regular rotation of tillage, and proper treatment of the land, it appears, 
also to show more completely that the want of the requisite conditions for 
’ C 
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County of 
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profitable outlay 'among the ordinary class of Irish tenant farmers ha, . , 

'tiie application by such persons for loans under the Land Inm,™ P ^ 
The deficiency of capital, is, in most parts of Ireland that t 1 ovement .Act. 
with, the great bar to improvement. The Svato mimher If ac 9 m “ ( * d 
Hhese counties having already improved the land in their own <2? 

‘ eshfied to the very satisfactory results, there is nothing new t" P r™w 
the details of individual cases. & 1 report on 

“In Fermanagh, numerous substantial and respectable tenants of r„lr 
Lord Enniskillen, and Sir Arthur Brooke, have 

obtained for them by their landlords; and on IwlEme’s SiSl 
Brookes estates, I am informed that the full charge of (jl 1>er cent is * 
paid up by the tenant-farmers. ~ 1 C1 ccnt lb 1 egularly 

“The sheep drainage, for the improvement of mountain pasture on a 
special reports were drawn up last year for Sir Hubert T 1 ™* 

been followed also on the mountain property of Rev William Jolrw ^ 

nSweT “ *° Splead thr ° UghoUt thc ««* disti-icts of the'’ west ’and 

MW 

far beyoTthrmmmX tt S’ ^ the productiveness of the soil 

doansiZr“4vX ? "f. ?“, S "W™ 4 for tbe a'epaymeirt of the 

W.=dS?t!t2!S ° f th a e lab0Urers ' ^ introduction of 
knowledge of am-icnltm-nl ’’ “ U tr P a y men t® — spreading the general 

anjwhich I visited last autumn, fa the^setf™ ‘ ^ 

In^^^tricTh^* Ins |; ector op Drainage for the county of Mayo, reports : — 

“ iMen fewer in number™ L “ d Improvement Acts have 

“the loans, however, m-anted fo faj ^ *au during previous years; 

“expended, and such works 1 as were recenbv ^ ''r’ 6 b ? en ’ g. eni!ra11 }' speaking, 

unnecessary, on the present eceatl 7 sanctioned, are m progress. It is 
“ reports, as to the manner in wliiV^+S’ t0 more tllan refer to m J former 

“ Mder; ” d ’ ^ 

“^Si? “" P “ y S 3 

“ Act, is occupied, y anrmmy C Lve\»n n io? er f ed °” lmd ? r fte Provisions of this 
been no applications for loan, for fo .. at re m uil eratmg rents. There have 
“ no doubt, owing to the dSfoLe f ectl ™ of flax scutcEing-mills, but this is, 
completed. ° orks on la ^ es Corrib and JVfask not being yet 

“ d**™* is^otT'onW 11 yiribl^but^sfo'fo 31 ^ 06 f“ d character of this 

manhon and progress, beyond what them®’ *™ d tbe illcrease ™ agricultural 
», ... , ; T 7 am what the most sanguine could have anticipated.” 

- ^ ^ “ f ^ &r *" “ mty ° f E — ’ 

“mployedVdalhr ilnTl^provmem fa? “ ^ ™ mber of labourers 
provement Acts, a considerable amount -of 
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“ valuable work has been completed within the year ; and besides the sumswhich Zpndlmprmmat, 

“ have been expended under the direction of the Board, private funds are also 
“in many parts of the district now employed in carrying out improvements, 

“which, although individually of small extent, form m the aggregate a very 
“ respectable amount of permanently profitable investment . 

“Having already, in previous reports, referred to the leading particulars of 
“ the operation of the Laud Improvement Acts ill tins district, I shall only 
“repeat what I have already frequently stated, namely, that the value and 
“ importance of the works executed under the Board’s inspection are better un, 

“derstood, and, consequently, more fully appreciated m each succeeding year-. 

“ A more convincing proof of this fact could not be adduced than the evidently 
« increasin'- 1 disposition to embark private funds in improvements similar to those 
“ which have been effected through the medium of loans obtained under the Land 
“Improvement Acts, more particularly in thorough drainage and the reelama. 

“ tiou of bov and moor. The latter is now considered to yield a larger and more 
“ speedy retem than any other description of improvement, as it is found that 
“ tracts of wet spongy hog, which, while nnredaimed, were of merely nominal 
“ value, can now bo let for a simjle crop at a rent exeeeihiig 'the whole cost of 
“ reclamation ; and that by a very moderate additional application, from tone to 
“time of clayey and calcareous material, they can be profitably contmued in, 

“ tillage for any length of time, being, as already stated, easily and cheaply cul. 

“ tivated ; and bein| also the only lands in which the portable fertilisers can be 
“ permanently substituted for farm-yard manure. An exceffent example of this 
“ important property of peat-soil may be seen m the demesne of Mr, 0 Coimor, 

“ of Milton whose green crops, grown on reclaimed bog, without any manure, 

“ except a moderate application of either guano, or superphosphate of lime, now 
“rank among the very best in the whole district ; andlam mformedthatoiithe 
“estate of Lord De Freyne, the use of guano on an inferior description of 
“ reclaimed bog, bas been followed by equally favourable results. . 

“ Among tbe more recent works executed under the Acts, are Ike excellent 
“ agricultural buildings erected on the properties of Lord Crofton the Honour- 
“ able and Very Key. H. Packenham, Mr. St, George Caulfield, Mr. H. S. R. 

“ Msb n n and Sir. Travers Blackley, The improved steadings are regarded with 
“great And increasing interest by all the mtdhgent landholders of the dis- 
trict; and, I think, it may he reasonably hoped that suitable and convenient 
“ fin-m offices — the want of which is one of the causes which have rendered our 
“ tillage farming generally unsuccessful-will soon become more numertm 
“In referring to the condition and prospects of the labourers of the distort, I 
“ have hut littlS to add to the statement forwarded at the close of the year 1852. 

“ It may, however, he proper to remark, that among the numbers provided witii 
“ employment during tbe first three years of the working of the Acte theie was 
“ a considerable proportion of small farmers, who in consequence of the destme- 
“ tion of their principal crop, the potato in 1846, had become, magrertme^m-e 
“ dependent for subsistence on the employment afforded by the wo*. These 
“ have now returned to their own farms, with increased prospects of success m 
« consequence of the industrious habits, knowledge, and skfil in the use of imple- 
ments, which they acquired while engaged in land improvement operations; but 
“Hie remaining and more numerous class of labourers, who merely occupy a 
“ cottage, (with ’or without a small plot of land), are not so fortmiate as the 
“ majority of them find it impossible, during die greater paid of tbe year, to 
« obtain employment, even at the lowest rates of wages. 

“Emigration, consequently, being still looked to as the only resource is even 
« now in active progress ; M&ough it is certain that throughout the greater part 
“ of the district, hut more particularly in the Eastern portion of it, the number 
“ of labourers is altogether inadequate to tbe performance of tbe ordinal y work of 
* tbe ensuing spring.” 

Mr. Charles S. Cooper, Inspector of Drainage for the counties of Galway and Oomi«c S 
Clare, reports : — Mr. Charles S. 

“In this district, viz., tbe Eastern division of tbe county of Galway and Jopor l^ootor 
« C ounty of Clare, tbe operations of the Land Improvement Acts continue to be 
« carr ied out in the some beneficial and satisfactory manner as in previous years; 
n an q there is not one case in which the works have been completed that the 
“beneficial effects arising from the system of deep drainage now adopted have 

C 2 
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HmUmpnvmmt. “ not been acknowledged. Tile depths most suitable for the drains in this dis- 
“ triet have been found by experience to be as follow : main drains 5 feet, and 
“ thorough drains 4 feet — the latter being 40 feet apart. 

“ In many instances loans have been obtained by proprietors, who had 
“witnessed the results above referred to, but who had not previously intended to 
“ execute any drainage, or other works under the Act. 

“ The greater part of the works earned out in this district are upon lands 
“ lately in the occupation of numerous small tenants ; and it is generally 
“acknowledged that the increased value is fully equal to expectation and 
“ that the proprietors have been enabled to let their lauds, so improved at rents- 
“ more than equal to the outlay. 5 

“ The most important works at present in progress in this district are situate 
“ ° n the estates of Colonel Henry White, county Clare, Mr. William Cotter ICvle 
“ eol “ft Roscommon, Mr. John Digby, Mr. Stephen Roche, Mr. John Dennis’ 
and Mr. Charles D. O’Rorke, in the county of Galway. ’ 

“ On the improvements on these properties the works generally consist of main 
and thorough drainage, fencing, and clearing laud of rocks and large boulder 
stones, and removing useless fences, and large tracts of land, hitherto subject to 
floods periodically, or much subdivided by crooked, badly constructed fences • 
have been rendered fit for the occupation of a better class of tenantry It 
„ nmst ’ however, be stated, that owing to the difficulty of procuring labourers 
and the high rates of wages demanded, the same progress has not been made in’ 
the works dimng the present, as m the two previous years. The increase in 
^ the cost of labour has caused proprietors to apply to the Board for a revision 
„ ot the estimates made when labour was more abundant ; and it has been found 
necessary to increase many of them from 20 to- 30 per cent., and some works of 
minor importance to be abandoned, to enable such addition to be made in the 
„ °* remainder. Five loans for farm buildings have been made in 

“OTWU M the last year vis :-on the estates of Mr. Cornelius J. 

“ S ’ M r > Jolm “ r i , Eal P 1 R Smyth, Mr. Thomas O’C. Doimelkm, 

“ Geoi a e Caulfield These works are now in progress, and will 
“fhr “?? I>Ieted dm ' m S * e ensuing summer and several applications 

“ cSnCed on tl 7 m ?T’ are about boi "S made t0 ^ Board. The labourers 
“amfmnnvn?! . 1 d ™P rovement works, are generally employed by task; 
“to tW Ll f 6 b f ome 80 **P ert > from the experience tliey obtained 

“ SevTre ^ wben ei ’S a S ed 011 the arterial drainage operations, that 

“Si SSSSl^ rS? C0,,S “ SkiU ’ a “ d ’ “ —queiice, 

South and South-western District. 

y ’ *° *» Southern and South-western District, which 

TfilfrJ'.T of Limerick, Tipperary, Waterford, Cork, and Kerry, 
the th 5 SUm ? f £1 $? 20 has bc ‘ en issued during the year 1853, m 

fcS £4 ’ I!0; Tipperary, £2,150; Water. 

extaetTZ^t? ' Vith ^ e A°r Un y Limerick, and heg to refer to the following 
extracts from the report of Mr. John Cox, Inspector for that comity. 

Mr. John Cox, Inspector of Drainage for the county of Limerick, reports 

“ w/wlT 8 ™ T™? 14 ° f . operations under, and results derived from, the 
“Saferr / Ct — * 1 to state that to the past, as 

“3 in th» ? &ur previous years, there has been a considerable climiim- 
“tWs Mlimr offT er a,K of loaIls "1‘Phed for; and I understand that 

“from the°faet throughout the country, and may he accounted for 

“were annhKl the commencement the greater portion of the loans 

“S emnlo d Z ? - r tb - I"fP oses of introducing aid stimulating indns- 
“SSterelV? a ^ g “ *5? potion of a helvy poor’s rate taxation, 

“ There are ho-w-pror 3ene ex P ec ted to be obtained from the works themselves; 

samples in which such were not the actuating 
“of the’ lands in b« the legitimate one being the permanent improvement 
“very satirffetom h P TV and result in every such casl has been 
“operated on uncW +}fo P ro ' by the increased rents obtained for tlie lands 
perated on under the Land Improvement Act, and the importunate anxiety 



South and South- 
western District, 
comprehending 
the counties of 
Limerick, Tip- 
perary, Waterford, 
Cork, and Kerry. 



County of 
Limerick. Mr. 
John Cox, Inspec- 
tor of Drainage. 
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evinced by the tenantry throughout the country that their farms might be Lcmdlm'provement. 
“ als0 drained, the occupiers undertaking to repay the expenditure by instalments ~ — 

“ as required by the provisions of the Act. 

“ I have frequently expressed my conviction that the most remunerative results 
“are obtained from the drainage and improvement of lands of the best 
“ quality; yet where capital combined with skill has been prudently applied to 
“ the reclamation of the hitherto waste, moory, or mountain soils, the results have 
“proved satisfactory. Several examples illustrative of this fact have occurred 
“ 111 uiy district, amongst which I may select those of Mr. Wyndham Goold 
“ vrhpac improvements at Dromadda, situate in the west of this county 
“ (Limerick), are really worthy of, and are attracting much notice and approval. 

“ I n tlle same neighbourhood Captain Dickson has undertaken extensive opera- 
“tions under the Land Improvement Act, which have been so successful, that 
* this hitherto bleak and neglected district has already assumed an improved 
“ and cheerful character. Captain Dickson has also established extensive brick 
“ and draining tile works, the pipe tiles from which have aided him, individually 
“ in his own operations of land draining, and will also confer an important 
“ advantage on the surrounding country. The crops of mangels, carrots, turnips, 

“ potatoes, barley, oats, and artificial grasses which have been produced on lands 
“ subjected to thorough-draining and reclamation on the above estates, are such 
“ as might, and, no doubt, will be imitated by other proprietors in the same 
“ district. 

“On the Devon estate a large sum has been expended with considerable 
“ advantage, leaving, still, much in progress, as also on the estates of Captain 
“ Bateson, m.p., and his brothers. 

“ Lord Monteagle has also executed extensive works of a similar character 
“ the effect of which is particularly striking in the elevated portions of the 
“demesne, and the adjoining portions of his Lordship’s Mount Trenchard 
“ estate. It is unnecessary to recapitulate the list of parties who have obtained 
“ loans, and executed land improvement works, under the Act, in this county, 

“ as they have been already mentioned in the Appendix to the last Annual 
“Report. Those who, within the year 1853, have obtained loans are com- 
paratively few. The aggregate amount of my Preliminary and Progress 
“ Reports during the year being within £11,000 • but I have reason to expect 
“ that the number of new applications will increase during the year 1854. The 
“ diminution in the number of the laboimng class, contingent on emigration, has 
“increased, and is still increasing, the current rate of wages. This circum- 
“ stance will affect some of the estimates which were made previously to such 
“ increase, and it has, in some cases, retarded the continuous outlay of loans, 

“ the parties concerned being constrained to discontinue their works from tune 
“ to tame, as the season or the demand for labour may have rendered it necessary : 

“ hence it would appear to be desirable that future estimates should be framed in 
“ accordance to those altered circumstances of the labour market. 

“ The farm building projects within this district have been few, being con- 
“ fined to the cases of Mr. John Croker, Mr. Charles L. Tuthill, Mr. W. N. Lee, 

“ and Mr. William C. Frend, the aggregate amount for such purposes being but 
“ £2,000. This branch of the land improvement system will, no doubt, increase 
“ in proportion to the increase of the area of the new lettings consequent on the 
“ consolidation of farms ; and the present high prices of agricultural produce 
“ naturally suggest a desire for superior farm steadings than have hitherto been 
“ enjoyed by the tenant farmers of the south of Ireland.” 



Mr. James J. Poe, Inspector of Drainage for the county of Tipperary and County of 
King’s County, states : — Tipperary and 

Z. . . King’s County. 

“ In submitting my Report on the operations of the Land Improvement Acts Mr - Jamea J - 
“within my district for the past year (1853), I have to observe that few new * ns P cctor of 
“works have to be noticed, and, in consequence, the expenditure has been less 1>iamag0 * 

“ than in any previous year since the Act came into operation. This, I presume, 

“ must generally be the case throughout the country, and that in future Annual 
“ Reports the results of the outlay already made will lie the subject for considers 
“ tion and remark. During the past year, with the exception of seven or eight 
“ new loans, my inspections have been very much confined to the final examina- 
“ tion of works, with the execution of which, and the state of repair in which 
■“ they had been maintained, I have had to express, in almost every instance, my 
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landlnprovment. “ approval ; and judging as well from my own observation as from inquiries 
- — « made both from owners and tenants, I can state, with confidence, that both 

“ classes express themselves perfectly satisfied with the benefits conferred by the 
“works executed under the Act. The best proof I can give for this assertion is 
“found in supplemental loans for additional improvements having been fre- 
“ quently made to the owners, and the readiness with which (where requested 
“to do so) the tenants repay the interest to their landlords for the sums 
“ expended on their respective farms ; this, I am happy to state, has been done 
“ without much difficulty on their part, or any intervention on mine. 

“ During the past summer several useful works partaking of the nature of 
“ arterial drainge, on a small scale, have been in progress in the district. Prom 
“ these the very best results may be expected; and I have no doubt that thorough 
“ di*ainage will follow these works. 

“ On the estates of Mr. Smith Barry, Mr. La Touche, the Cooper Estate, near 
“ Templetuohy, and that of Mr. Reed, near Toomavara, I have been much gra- 
“ tilled with the improvements of this character which have been made. The want 
“ of arterial drainage has been much felt in different parts of the district, and 
“much improvement might be effected at a moderate expense by a zealous 
“co-operation of the parties interested. The example of thorough-drainage 
“which has been so generally afforded throughout the country, under the 
“ direction of the Board’s Inspectors, has been followed within the last year 
“ or two to a considerable extent ; holders of small farms as well as large have 
“profited by the experience of the last five yearn; and a number of the 
“ persons who had been employed as superintendents of drainage operations 
“ having thereby obtained a sound, practical knowledge of thorough-drainage, 

“ are now scattered through the country, and, I have no doubt, have contributed 
“to induce the farmers to follow the example set them by the landed proprietors 
“ who executed works under the Act. 

“ Some few loans for farm buildings have been made in my district, which 
“ have, generally speaking, been well executed. I did not anticipate that the 
“ applications would have been as numerous in this locality, the western pro- 
“ vince, as compared with other more favourably circumstanced districts in this 
“ country. There are few' localities in viiich farms of sufficiently large extent 
“could be obtained, the lands according as they became untenanted, having 
“been relet, in most instances to the occupiers of the adjacent small farms. 

“ However, within the last year, some English and Scotch tenant farmers have 
“taken lands in the northern division of this county, v r ho, I presume, will 
“ require farm steadings to be erected thereon. 

“ 1 am not aware of any instance in which an application has been made for 
“ loans for flax scutch-mills. The cultivation of this crop appeared in 1850 and 
“ 1851 likely to have succeeded, for the produce I had seen raised on ground 
“ which had previously been drained was such as afforded encouragement to the 
growers. I apprehend the difficulty of finding a market for the disposal of 
“ the flax in straw has prevented many from sowing it ; and the breadth of 
“ground under this crop in 1853 was not, I should say, half what it had been 
“in 1850 or 1851 in the district with which I am acquainted. 

“From the scarcity of farm labourers I have been obliged to increase the 
estimated cost of nearly all descriptions of works for the past year ; and I appre- 
hend that the rate of wages for field labour, generally, must be considerably 
‘ increased during the ensuing season.” 

Ml ' Arthm ’ Roberts, Inspector of Drainage for the comity of Waterford, 
U.Boberts, states:— 

° f « “ In this county (Waterford) no new loans under the Land Improvement 
Acts have been obtained during the year 1853, and the only works in pro- 
« ^> ess are those of the Earl of Huntingdon and Mr. Simon Bagge. The result 
it °r w hich have been completed has been satisfactory, and on such 

of the drained lands as have been tilled there have been excellent crops. 
a aui finite sure, if we have a continuance of fair prices for produce — I do 
« n r 0t . “f 3 ®: tlie present enormous prices— that the tenant farmers will seek of 
« the J r ^fiords to obtain additional loans to improve their farms by draining, 
u an be willing and ready to pay an additional rent in proportion to the 
K expenditure. The greater part of the land which has. been drained is now 
.either in tillage or has been laid down in grass ; the works have been univer- 
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u successful ; and as a-proof of the public advantage derived from the system landlmpravment. 
oi_ drainage adopted by the Commissioners, I may remark, that the old and — 
lnjudicions system of land draining hitherto followed throughout this district 
has. been abandoned, and that earned out under this Act, namely, parallel 
drams, at least four feet in depth, has been universally adopted.” 

JLWHS* InSPCCt01 ' ° fDrainaSe f ° r Eastern Division of the County „ CM, 

J ’ ’ Eastern Division. 

“Ill reviewing the operations which have been carried out under the nrn. wii° h fr“ W ', 

“ of tl }° Ll ' ud Improvement Acts, during the year 1853, and reflecting 

on file lesnlts of similar operations, completed in previous yeara within the 
hast hiding of the county of Cork, I have much pleasure in stating that the 
whole has been satisfactory and successful. No complaints, either in regard 
to the manner m which the provisions of the Act have been carried out Sr a 
want of efficiency m the works themselves, have reached me: on the contrary 
all parties who have undertaken works of land improvement, under the Act* 
have expressed satisfaction at the results obtained. I may here state one case’ 
many, as an example of the rapid return for the money invested in 
the improvements Mr. Woodley, of Monkstown, lias lately completed the 
thorough-drainage of liis farm, called Shanagraigue, and the sum expended 
has not exceeded that of the estimate approved of by the Commissioners 
irevious to the commencement of the works the lands were of little value 
* yielding only coarse sour pasture during the summer months : this year they 
produced excellent crops of Swedish turnips and oats, the latter havino- been 
sold for £7 14.s. per acre, for the grain alone, exclusive of straw. ° 

“ Four new loans, only, have been obtained in my district during the past 
year, namely, Mr. Hanning, Mr. Litchfield, Mr. Jones, and Mr. Gibbings : but 
the works on many of the loans, sanctioned in former years, have been con- 
tinued, *md some have been completed in a satisfactory manner. Among 
those on which progress inspections have been made, I may mention the works 
of Mr. Longfield, £1,000; the Marquis of Thomond, £1,000; Mi's. Creed 
<{ £300 ; Lord Yiscount Doneraile, £300 ; Mr. Woodley, £250.” 

Mr. Samuel M. Hussey, Inspector of Drainage for the Middle District of the County of Cork • 
county of Cork, states Middle District! 

“ I beg to say, that during the year 1853 I have been called on to make but H^sseyAnspector 
few progress inspections, the whole of the works in the district being nearly of Drainage, 
completed ; and many of the estates, heretofore encumbered, having fallen into 
the hands of men of capital, no applications have been made for new loans 
throughout the past year. I have, therefore, merely to remark, that while the 
advantages of improvement of land, so as to render the farmer independent of 
manual labour (now getting scarce), are becoming daily evident ; yet, from 
tlic facility of obtaining capital at a low rate of interest, the aid of Govern- 
ment loans has become less necessary than during the previous years.” 

Mr. Henry Longfield, Inspector of Drainage for the Northern Division of the County of Cork, 
county of Cork, states : — Northern Division. 

. . . Mr. Henry Long- 

Ihe land improvement works m my district are drawing to a close, in con- field, Inspector of 
“ sequence little has been done during the past year. In all cases that I am Drainage. 

“ acquainted with, the owners and occupiers of lands improved are well satisfied 
“ with the result of the operations, and this day a tenant farmer, whose lands 
“ were recently drained by aid of a loan, told me he would have been obliged to 
“ surrender bis farm in consequence of the late year’s agricultural distress, were 
“ it not for the improvement effected by thorough-draining under the Act. This 
“ is one among many instances in this neighbourhood of the great advantages 
“ which the successful expenditure of loans has produced.” 

Mr. Adam N. Meade, Inspector of Drainage for the South and South-western County of Cork, 
District of the county of Cork, states : — Soutli and Soutli- 

t i mi , i western District. 

t 1 have very little to remark on the working of the Land Improvement Acts Mr. Adam N. 
u in the West Riding of the comity of Cork, for the year 1853, nearly all the Meade, Inspector 
“ works having been completed prior to that year ; whatever works were executed of Draina S e - 
“ tbis year were effected in a satisfactory manner. In consequence of the scarcity 
“ of labourers, and the great rise in the wages, some of the works have not been 
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landlmprofement. 



County of Kerry. 
Mr. Robert Bell, 
Inspector of 
Drainage. 



“ proceeded with ; and with regard to those that have, an increased price has 
“ been paid for task-work. I regret again to remark the very general neglect of 
“ the open main drains, which have rarely been kept clear, and in consequence 
“ the thorough-drainage is much injured. 

“ Only one loan for farm buildings has been applied for in this district and in 
“ that case the work has been well executed.” 



Mr. Robert Bell, Inspector of Drainage for the county of Kerry, reports : 

“ Little employment has been given under the Land Improvement Act in 
1853, as compared with past years. There arc a great number of loans', the 
11 works connected with which have not been completed ; yet, in many places, a 
" fair amount of employment has been afforded, though on a reduced scale 
chiefly on the. smaller loans of from £200 to £500, and generally oil land the 
outlay on which would prove directly reproductive. 

“ In the commencement many proprietors expended large sums under the 
!I provisions of the Act, more with a view to give employment, and keep down 
the poor’s rates, than tor the direct purpose of improving their estates ; and a 
considerable area of pasture land was drained, which would have made an 
ample return had the surface been subsequently cultivated under a regular 
rotation of crops. 

“ The Act has decidedly worked most beneficially, and especially in the smaller 
;i cases of loans of from T 1,000 downwards; and' the smaller loans will still be 
“ required aud applied for. Such applications have been made within the past 
“ year, and an additional number will be forwarded during the present, all for 
“ the bona fide purpose of direct improvement, resulting from the observation of 
“the success which has attended the judicious expenditure of similar loans 
“formerly obtained. For example, on the farm of Oak Park, near Tralee, 
“ purchased in the Incumbered Estates Court by Mr. Maurice Fitzgerald 
“ fcandes, the result of the expenditure is such as not only to repay the whole 
“ outlay by the first crop, but to leave a considerable profit ; and, as a proof 
“ of what can be done by good management, I may mention, as an example in 
“connexion with the Oak Park improvements, which are ably conducted under 
“ the superintendence of Mr. Kerr, formei*ly agriculturist to the Earl of Roden. 
“ In the summer of 1852, thirteen statute acres were sown with turnips, the land 
“ being naturally poor, wet, clayey loam, on a substratum of shale, at its junction 
with the limestone in the valley of Tralee. The following is a detail of the 
“ expenditure and its result : — 



Thorough-draining and subsoiling with the 
spade thirteen statute acres, ... _ 

Two plougliings, harrowings, &c., . . .0130 

Dung, equal to 100 loads, at 10tf., . .434 

Opening drills, spreading manure, closing, 
seeding, &c., O 16 0 



Per Acre. 
£ 5. d. 

5 8 0 
5 12 4 



Total. 

£ s. d. 

70 4 0 
73 0 4 



To which may be added, for rent and taxes, 



143 4 
17 15 



4 

4 



12 7 8 160 19 8 

lhe crop on the ground was valued at 25 tons 
per acre, and could have been sold at 13s. 

per ton, but was consumed on the farm, . _ 16 5 0 211 5 0 

Profit > _ 3 17 4 50 5 4 



u i s ^ ow that the estimated weight of 25 tons per acre was rather under 
u ™ an over the mark, I may state, that in the same field, treated in a similar 
K manner , 1 A - SR- 30 f. of mangels, sold to a provision merchant in Tralee, 
« P ei> tou .’ aTK * the produce, when topt and weighed, was found to be 

u for which the sum of £43 8s. was received. These facts were extracted 

from the superintendent’s books. 

u I 11 the improvement of the country, in an agricultural point of view, the 
a the Act are apparent in many localities, and quite in proportion iu the 

u ohferent districts to the amount expended. In the northern baronies of Iragh- 
£C ^Connor and Clanmaurice, where more money has been applied for and allocated 
a ;“ an 111 an 7 part of Ireland of the same extent, and chiefly in small loans, 
the progress made in the cultivation of the land, and the improvement in the 
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<l breed of cattle, and in fanning pursuits, generally, are far in advance of other 
■“ parts of the county, where the outlay on land improvement has been much 
“ smaller. In these two baronies an agricultural society has been established, 
“ and is supported by the working farmers of the district with complete success. 

“ A few years ago turnips were rarely cultivated by the tenant farmer, except 
“ at the pressing instigation of his landlord ; now the extent of this crop (the 
“ mainspring of the farm of mixed husbandry) varies from 10 to 50 acres, on 
“ the best managed farms ; and finer crops could rarely be found in Ireland, than 
“ those raised from land which has been thorough- drained and subsoiled, and 
“ the greater portion of which had previously been of little value. 

“ We had a late harvest, but the cereal crops on the thorough-drained land 
“ were abundant every where, and the first to ripen, which enabled the pro- 
“ duce to be carried in good condition ; while in the wet, undrained districts much 
“ loss was experienced in consequence of the late ripening of the crop. 

“ I have not found that any of the works in operation during the past year 
“ have been retarded by a scarcity of labourers ; on the contrary, labour is 
“ plentiful in every locality in which fair remuneration is offered. 



PUBLIC BUILDINGS. 

The usual works of maintenance have been executed to the different public 
buildings in and about Dublin, which are in a fair state of repair. 

Convict Prisons, Dublin. 

Plans were prepared for this new Prison, to accommodate 360 female prisoners, 
for which the Parliamentary vote was taken in 1853 ; but the works have not been 
commenced, and a stop has been put on further proceedings, until the Commis- 
sioners of Inquiry have reported on the convict system in this country. In the 
meantime plans have been prepared to meet the view of the Commissioners, for 
extending the accommodation beyond what was first required, and altering the 
arrangement so as to allow of the association of a certain portion of the convicts, 
while the remainder are subject to the separate system. Plans have also been 
prepared for increasing the accommodation at Mountjoy Prison, and also for a 
Prison for juvenile offenders, for the consideration of the Commissioners of 
Inquiry. 

Queen's Colleges : — 8 <£■ 9 Viet., cap. 66. 

The additional works and fitments provided for in last year’s estimates have 
been, to a great extent, executed at the Cork, Belfast, and Galway Colleges, as 
well as the ordinary repairs required for the maintenance of the buildings. 

District Lunatic Asylums. 

Since our last Report the new Asylum at Omagh has been completed, and 
handed over by the Board to the local Governors, and is now occupied by pa- 
tients. After allowing for the inconvenience always attendant on the occupation 
of new buildings, we have no reason to suppose that the new asylums are other 
than well built., and suitably fitted up for the purposes required. Of the 
remaining new asylums ordered to be erected, it is expected that Sligo and 
Mullingar, and the additional Richmond Asylum, will be occupied in the course 
of this next summer. In former Reports we have remarked on the deviations 
made from the usual course of building lunatic hospitals, with respect to their 
height ; those built under this Board hawing three stories above the basement, 
thereby lessening the cost. It is satisfactory to be able to state that there appears 
to be no inconvenience resulting from this arrangement ; and no objections have 
been raised to the system by the resident officers, the Inspectors of Lunatic 
Asylums having approved of the arrangement, in all cases, before the plans were 
directed to be acted on. 

We have endeavoured to ascertain the value of various improvements intro- 
duced into modern Asylums, in connexion with their economical working, and 
have adopted such as we considered suitable for those in our charge. 



Landlmprovement. 



Public Buildings. 
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On making a calculation of the expenditure on the six Lunatic Asvlums com 
pleted under tbs Board, including the Government Asylum at Dimdrum 
find, by companson with the Parliamentaiy Returns of the cost of the dishhv 
asylums erected m this country between the years 1822 and 1835 that th 
average cost, per patient, of the new asylums has been £74 less than the avemve 
of the old asylums, the former being £148 per patient, and the latter £ 9 ?o 
There appears to be no Parliamentary Return showing the cost of Countv or 
District Asylums m England ; but from a statement prepared in the office of 
the Commissioners m Lunacy of the cost of fifteen of these Asylums, erected b 

p^UafbeCT^ t,lC A °‘ 8 ^ 9 ViCt ’ »st. 

New Building for the Department of Customs, Excise, Dost Office, <$■<;., Belfast 

f 0f 4116 f‘1 0f th ? S builtl ™S ^een completed at a cost of about 

£15,000 ; and proposals have been called for by public advertisement 
execution of the works according to the designs of Mr. Lanyon, architect Lhich 
have been approved of by your Lordships. J ’ mcil 

Coast Guard and Constabulary Muildings. 

Works of budding and repair have been executed, during the past year at 
£3 Hmises - “ d Oom Guard Stations, at an exp P endK of 

L^tdS ^^“ofAdte" C ° n “ 7 Lisclogher, 

a ‘ F ” MgH “ * hc Co,mt y of ^ the 



ROADS AMD BRIDGES. 

Acts 6 Geo. IT. cap. 101, and 1 & 2 Wm. IV. cap. 33. 
file roads placed under the management of the Board by the above Acts have 
dZrri paS ‘ iu * most aflfcient ftrof lepab 

ffiblc thlt the wmtb e ? endltUTC ’ “ T® be seel t b 7 to the subjoined 

6 aC00mted f0r * t! “ “ * price of all 



County. 


Length 

Perches. 


Total Cost 
of 1858. 


Average Cost 
per Perch 
per Annum. 


Length 

Miles. 


Cost per Mile 
per Annum. 


Clare, 

Cork, . 
Galway, 
Kerry, 
Limerick, . 
Mayo, 

Roscommon, 
Tipperary, . 




27,827 
37,3 65 
47,145 
21,060 
10,160 
43,929 
4,140 
13,180 


£ S. d. 

1,853 13 2 
1,555 15 8 
1,363 G 11 
724 5 6 
513 1 11 
952 9 5 
269 0 2 
583 3 S 


s. d. 
1 4 
0 10 
0 6£ 
0 8* 
1 of 

0 5± 

1 31 
0 106 


87 

116$ 

147 

G5| 

3lf 

1376 

13 

Hi 


£ S. d. 
21 6 16 

13 6 0 
9 5 2 

11 0 3f 
16 3 8| 
6 8 9} 
20 13 10 

14 2 9 


Grant Hoads: — 1 ,$• 2 Willia 


m IK, cap. 


33. 




Antrim, 
Clare, . 

Cork, . 
Fermanagh, 
Galway, 
Kerry, 
Limerick, . 
Tipperary, . 




8,006 

21,116 

2,908 

1,785 

32,463 

48,358 

2,500 

441 


1,078 1 7 
799 6 9 
36 12 3 
90 0 5 
791 14 0 
1,208 14 7 
89 4 0 
8 6 4 


2 8± 
0 9 

0 3 

1 0 
0 5i 
0 6 
0 86 


25 

66 

5? 

10l| 

151 

75 

l| 


43 2 56 
12 2 2f 

4 1 4 
16 2 8 

7 16 0 

8 0 1 
11 14 0 

6 1 0 



™* d ”“ ”* “• » f «* Muftoe, »a Sutler Aejta,. 
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By the Act 16 & 17 Viet., cap. 136, passed in the last Session of Parliament, floods <k Bridges. 
these roads are to be handed over to the management of the Grand Juries of the 
several counties in which they are situate. 

Post Roads : — Act 6 7 Wm. IV cap. 116. 

On the application of the Postmaster-General, under the 61st section of the 
above Act, repairs have been executed during the past year on 22 roads, situated 
in the following counties, viz. : — 



Carlow. 


Louth. 


Clare. 


Queen’s County. 


Donegal. 


Tipperary. 


Down. 


Tyrone. 


Galway. 


Waterford. 


Kerry. 


Westmeath. 


Kilkenny 

Limerick. 


Wexford. 



These repairs have been executed under the superintendence of the respective 
County Surveyors, at a cost of £1,687 7s. 10d., repayable by Grand Jury pre- 
sentments at subsequent Assizes. 



ARTERIAL DRAINAGE. Arterial Drainage. 

With Improvement of Navigation and Water-Power, under the Acts 5 & 6 Viet., 
cap. 89 ; 8 & 9 Viet., cap. 69 ; 9 Viet, cap. 4 ; 10 & 11 Viet., cap. 79 ; and 
16 & 17 Viet., cap. 130. 

In our last Report we stated, with reference to the Arterial Drainage Works 
in progress under the authority of this Board, that, in “ continuing their history, 
it is our duty to record that the administration of the drainage code of law r s 
has, during the last session, (that of 1852) been subjected to a parliamentary 
inquiry in a Committee of the House of Lords and in another part of the same 
Report, that the parties interested in the districts of which the works were sus- 
pended for the second assents of the proprietors, had generally expressed their 
determination to await the Report of the Commission which had been appointed 
to make inquiries, and to report upon those districts. 

The Commission herein referred to was appointed by your Lordships in July, 

1852, and instructed to report on the circumstances of twelve districts, of which 
the operations were at that time suspended, for the second assents of the pro- 
prietors. The Commissioners reported on eleven of these districts in June last — 
a report on the twelfth being rendered unnecessary by the completion of an award. 

They have recommended certain alterations and omissions with respect to the 
eleven districts reported upon, by which they consider that their ultimate cost 
will be less, by £51,874 9s., than if fully carried out to the extent which had 
been proposed ; and they have, at the same time, recommended that a part of 
their cost, amounting to £106,616 8s. 10 cl., shall be defrayed by the public, 
and not be charged to the proprietors. But as the estimates from which tins sum 
is deduced do not allow for interest, and as interest to the amount of £40,000 
is already charged against these works, and more will have accrued before they 
are completed, it is evident that in all returns relating to the cost to the public 
of these eleven districts, this sum must be considerably exceeded. 

On receiving this report of the Commissioners of Inquiry, your Lordships took 
the necessary steps to obtain from the Legislature the power required to give 
effect to the recommendations which it contained, as well as to any similar recom- 
mendations in their further reports, which might meet your approval. And in 
the Act of Parliament obtained during the last session, for this purpose^ 16th 
and 17th Vic., c. 130, provisions have also been introduced to facilitate the 
working of the Drainage Acts in cases in which difficulties had been experienced ; 
thus, the reconstruction of the county bridges, removed in the course of drainage 
operations, has been transferred to the counties, and differences with the counties 
with respect to the repayment of their cost are thereby obviated ; questions of 
damage, occasioned by the works, can now be settled by arbitration ; and a Corn- 
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— a ’- ^ of Fopnetors l las , under this Act, been appointed in each district to 

sent the proprietors in any cases of arbitration, or in any trials S ? l ' e P re - 
by winch provision the Board of Works is, in a great meiure reWd ; 

anomalous position m which it was previously placed withJcStorted “ *• 
works, as exercising a judicial authority in ‘all questions^ ? e . d,a “* 

progress, and being, at the same time liable to „ai„ i alla og during their 

law courts, every daim for iZ iT “St tUn, 

admit, as a legitimate charge against a district S th “ k F r0 P« r *° 

labour” nmSy “Sd ^ZSr 8 “"T' 7 *““*»» ** 

nmcUatclymhfpted but “rangements werelml 

forward W'comptoiST^ 8 ^ fecief W ™ deaTO “.™S *° m'ge 

i^gti»el 

cd e to c “ oners * ^onT^r^r^r 

-orks of™ dS wcS ^fXftfhe Sh0W f* *"*? J-r the 

final ; and that final awards have now 1 1 P / letors ’ and . tlie awa «ls made 

forty-five districts, ofStWoZl™ , &r scveuf f six ^cte ; that 
pletetl, upon which, during the last ye ar £l4oq»f iZ'rT ’ "T™ *° be Com ‘ 
inclusive of £50,612 13,s M rlnrowlVf ■ + ! '®?1 1 ^ s \ ^ l ias been expended, 
these works, and that the totel ° n Arrowed for 

five districts amounted to £l 509 977 % r 7 at J' 1 ? end of 1853 on these forty, 
the interest which hlfaccrued ’ **» ° f whlch £201 > 2 ^ ISs. is due to 

he' fmmd £a? the engineers of the seve.nl districts wiil 
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Piers 

mid Harbours. 



PIERS AND HARBOURS. 

IT* vS^lM tnthm?Se 8 ^ f f FT* “ Session, 16th & 
by this BiJto the wf- ?£* Piera . alld Harbours erected 
of such works are in progress under the bich .they are situate, repairs of many 
of Her Majesty's Treafmf and when f ^ff^ofthe Lords Commissioner; 
to the Counties for future maintenance. ™ P Gtel1 ’ ^ PlCrS wlU be handed 0Ter 

Kingstown Harbour. 

that the' dhdng^belk^can ^be^vorke^ to^ 0 ! pro ° ress ^?oi and it is expected, now 
expedited. The storms of the last rm,. , dvan J®§j®> that the operations will be 
slopes of the east pier. The traders’ wharf^t ff d but , li . t J le effect 011 tlie outer 
been completed, and affords o-rpnf na ^ west side of the harbour has 

trading to Kingstown which can' now t0 ? le coUiers > an <l vessels 

cargo. 0 We append the ufd “tmf- discbar g“S »r taking in 

Rbtuux on Vessels toob enteeed the Haeeoue nu™ TE e Yeah 1853 . 

Tonnage. 



Number 

lz l;is & s zfr- Fmi °° a ^ ™ ^ ■ 2 n 

s “ - h p f , 2 s 

To Kingstown, , ' ’ ' ‘ 

Men-of-war and cruisers, ) 



108,843 

23,900 

19,964 

24,553 

16,324 

12,034 

2,141 

18,969 



16 

279 

13 



2,041 226,728 
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Piers 

and Earlours. 



Limerick Floating Dock. 

Ill our last Report we stated that this dock was advancing favourably towards 
completion. Wo have now the pleasure to state that the iron floating-outes and 
the whole oi the masonry, excepting a portion of the outer wing-walls, having 
been completed, the dock was opened to the trade oil the 2Sth September last 
and has since continued without interruption to receive large screw steamers 
ancl sharp built trading vessels. 

From a return supplied to us by the Harbour Master of the port, it appears 
that m the interval between the opening and the end of December, 1853 namely 
three months, 43 ships entered the dock, the gross tonnage (register) of which 
amounted to 11,193 tons, and, we have no doubt, that the facility and safety 
afforded to large and sharp built vessels entering the harbour, will tend mate- 
rially to the improvement of the general traffic of the port. 



When compared with the return for last year, it exhibits an increase in the 
number of vessels and tonnage ; the numbers being respectively as follows, viz. : 

Numbers. Tonnage. 

1852 , . . . 1,881 . . . 219,849 

1853 , . . . 2,041 . . . 226,728 



inland navigations. 

The Shannon, the Tyrone , the Maig, and the Boyne Navigations. 

These lines of navigation have boon maintained during the past year in fair 
working order. ° L J 

The returns of revenue exhibit the traffic on each, respectively, as in a satis- 
factory condition. Mith your Lordships’ sanction an alteration was made in 
the rate of tolls on the Shannon navigation, which took effect from the' 1st July 
18o3, thereby considerably reducing the tolls on coni and other articles. From 
the accounts subsequent to tliat period, the receipts (when compared with those 
of a corresponding period before tlie reduction) show that the loss of revenue 
has been small, while the trade has been benefited. Owing to the additional 
body of water sent down to the Shannon by the operation of the arterial and 
other drainages, since the works of the Shannon improvement were undertaken 
it becomes necessary to increase the width and depth of cuttings through some 
of the important shoals, which will be attended to from time to time as the funds 
derivable from tolls and rents will admit. 



Inland 

Navigations. 



We have the honour to he, 

Your Lordships’ obedient servants, 

RICHARD GRIFFITH. 
J. RADCLIFF. 

H. D. HARNESS. 



E. Hornsby, Secretary , 

Office of Public Works, Dublin, 
June 30, 1854. 
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(A 1.) — Abstract of Loans made by tbe Commissioners of Public Works, under the Provisions of Act 1 
& 2 Will. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads, 
and showing the Total Issues and Repayments to the 31st December, 1853. 



COUNTY, &c. 


PURPOSE OF LOAN. 


Amount of 


Issued under 




REPAYMENTS. 






0 & 7 Viet, e. 44. 
























Principal. 




Interest. 








£ 




l. 


£ s. 


cl. 


£ s. 


d. 


£ s. 


d. 


Antrim County, 


For making and im-) 




















proving roads, >• 

court-houses, Ssc. ) 


G4,450 


0 


0 


71,941 1 


2 


122,744 1 


8 


15,545 14 


6 


Armagh County, 


Ditto, 


— 






2,507 10 


9 


1,538 1G 


6 


463 1 


7 


Carlow County, 


Ditto, 


5,650 


0 


0 


— 




5,G50 0 


0 


592 5 


6 


Carriekfergus (County | 
of the Town) j 

Cavan County, 


Ditto, 


1,450 


0 


0 


2,993 10 


0 


4,406 15 


9 


687 16 


11 


Ditto, 


29,500 


0 


0 


6,426 8 


0 


35,325 1 


0 


5,853 12 


11 


Clare County, . 


Ditto, 


17,250 


0 


0 


529 11 


8 


17,391 14 10 


1,845 8 


2 


Cork County, . 


Ditto, 


3,200 


0 


0 


1,251 15 10 


3,910 18 


4 


286 4 


3 


Cork, County of the City, 


Ditto, 


— 






1,500 0 


0 


1,418 6 
1G,G96 13 


5 


269 3 


7 


Donegal County, 


Ditto, 


14,150 


0 


0 


3,137 5 


0 


0 


1,80S 18 


8 


Down County, . 


Ditto, 


5,950 


0 


0 


— 




5,950 0 


0 


288 16 


4 


Dublin City, . 


Ditto, 


— 






1,211 6 


8 


1,211 G 


S 


42 11 


11 


Dublin County, 


Ditto, 


2,450 


0 


0 


3, OSS 11 


1 


5,223 S 


9 


63S 5 


8 


Fermanagh County, 


Ditto, 


4,950 


0 


0 


100 0 


0 


4,950 0 


0 


871 1 


7 


Galway County, 


Ditto, 


23,850 

GOO 


0 


0 


6,953 18 


4 


29,342 4 


8 


1,421 0 


7 


Galway Town, 


Ditto, 


0 


0 


279 14 


2 


659 G 


4 


127 4 


3 


Kerry County, 


Ditto, 


5 1,950 
4,850 


0 


0 


18,144 9 


G 


75,626 9 


G 


S,941 10 


5 


Kildare County, 


Ditto, 


0 


0 


1,752 10 


0 


6,367 2 


4 


1,396 19 


3 


Kilkenny County, 
King’s County, 


Ditto, 


29,350 


0 


0 


— 




29,350 0 


0 


3,238 9 


4 


Ditto, 


1,550 


0 


0 


4,88S 17 


3 


4,271 5 


0 


755 2 


0 


Leitrim County, 


Ditto, 


7,G50 


0 


0 


— 




7,G50 0 


0 


1,233 2 


4 


Limerick City, 


Ditto, 


1,150 


0 


0 


2,781 8 


8 


2,547 8 


1 


622 1 


0 


Limerick County, 


Ditto, 


2,700 

1,250 


0 


0 


8,295 18 


9 


5,451 1 


4 


1,241 2 


3 


Londonderry County, . 


Ditto, 

Ditto, 


0 


0 


— 




1,250 0 


0 


304 10 


9 




— 






4,3S7 1 


4 


2,597 1 


11 


610 14 11 


Louth County, . 


Ditto, 


6,250 


0 


0 


3,300 0 


0 


8,979 13 
11,S9S 17 


3 


1,318 10 


0 




Ditto, 


9,150 


0 


0 


3,288 0 


0 


5 


1,389 11 


2 


Meath County, 
Queen’s County, 


Ditto, 


— 






2,347 18 


2 


649 8 


0 


182 4 


3 


Ditto, 


3,700 

18,350 


0 


0 


3,963 0 


0 


6,980 3 


4 


507 12 


5 


Roscommon County, 


Ditto, 


0 


0 


1,434 0 


0 


19,784 0 


0 


1,316 11 


9 




Ditto, 


2,100 

7,250 


0 


0 


5,470 6 


9 


6,142 17 10 


931 7 


0 


Tipperary County,’ 


Ditto, 

Ditto, 

Ditto, 


0 


0 


2,709 5 


11 


9,616 17 


9 


728 9 


5 


Tyrone County, 


2,300 

1.850 


0 

0 


0 

0 


398 14 


0 


2,300 0 
2,248 14 
1,550 0 


0 

0 


370 4 
122 10 


3 

0 




Ditto, 


1,550 


0 


0 


— 




0 


75 7 


5 




Ditto, 


35,550 


0 


0 


14,056 0 


0 


41,533 5 
3,055 12 


10 


5,058 5 


10 


Wicklow County, 


Ditto, 


— 






6,779 1 
1,065 1 


10 


10 


736 0 


3 


Westmeath County, 


Ditto, 


— 






8 


380 13 


7 


S4 7 


0 


Roads and Bridges, 


For Roads and ) 

Bridges, &c. J 


40,700 


0 


0 


3,000 0 


0 


30,091 1 


0 


12,954 14 


5 


Sundry Harbours, 1 
Docks, <fec., J 


In aid of construction, 


143,850 


0 


0 


58,000 0 


0 


45,686 13 11 


66,769' 2 


2 


Inland Navigation, 


Improving Works, &c. 
Erection and com- 'l 


34,750 


0 


0 


20,000 0 


0 


8,379 4 


8 


18,519 14 


6 


Public Buildings, i 


plotion of Works, > 


128,250 


0 


0 


5,050 0 


0 


128,753 3 


6 


49,795 0 


4 




&c. ) 

In aid of construction, 


157,200 


0 


0 


_ 




110,490 15 


6 


66,472 7 


8 


Miscellaneous, . 


In aid of Sundry Works 


14,250 


0 


0 


300 0 


0 


13,750 0 


0 


2,362 13 


8 


Piers and Harbours, j 


Act 9 V ic. c. 3, and 10 > 
& 11 Vic. c. 75, | 


- 






29,055 10 


0 


465 0 


0 


1,097 9 


0 


River Drainage, 


Act5 & 6 Vic. c. 89, &c 


— 






1,3S7,417 0 


3 


32,905 5 


5 


125,012 12 


1 


Exchequer Bills issued 


And afterwards re- ) 


3,700 


0 


0 






3,700 0 


0 


345 9 


7 




lodged, ) 
























890, G50 


0 


0 


1,GS9,804 16 


9 


880,870 9 


11 


405,235 2 


9 






£2,580,454 16s. 9d. 


£1,286,105 12s. Sd. 



Office of Public Works, Dublin , John Trimmer, Assistant Accountant. 

April 4, 1854. 



E 
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(A. 2.) A Statement of Loans made h 7 the Com , of p DBLI0 Wo „ KS ^ 

—I January I, 1853, the WStlJ 




101 

57 

113 

70 

80 

108 

126 

157 

143 



Ardglass Harbour Commissioners 
Limerick Navigation Company, 
Galway Town, 

Limerick Bridge Commissioners, 
Atulunkard Bridge Commissioners 
Galway Dock Commissioners, 
Newry Navigation Company, 
Dublin and Blessington Road 
Trustees, 

Dublin and Kingstown Railway 
Company, 

I Ditto, 

Boyne Navigation Company 

Ditto, . . ; 

Limerick Navigation Company, 
Limerick Bridge Commissioners, . 

Ditto, 

Galway Dock Commissioners 
Ditto, 

Coleraine and Antrim Road Trus- \ 



tees, 

Ulster Canal Company, 
Newry Navigation Company 
Robert Bowie, . _ 1 

Rev. Theobald Mathew, 

Rev. T. O’Shanghnessy 
Dublin County, ’ 
Kerry County, 

Ditto, 

Mayo County, 

Ditto. 



212 
255 
109 
142 
237 
205 
248 
251 
185 
244 

181 Sligo County, 



Completing Worts of tlio Harbour, 

J.o improve Works, 

Continuing Claddugh Quay Walls,' 
Completing Wellesley Bridge end Dooly 
Completing the Works of the Bridge, fa 
Constructing a Floating Dock 
Itnproviug Works, . 

Dor improvements, 

In aid of making Railway, 

Extension to Forty-foot Road, . 

J? or improvements, 

Further improvements, ! 

Improving Quays, &c., 

PU newQuiy.? UayaS ° const ™ ctill £ 
Further extension of Quays, j 
Second Loan in further aid of Works 
Completing Works of tho Harbour, ’ 

i Completion of Works, 

For extension of Canal, ! 

For embankment on Shannon, 

Roman Catholic Chapel at Cork, . 
Completion of R.0. Chapel it Emit, 
Road, Grange to Murphystown, 

” Killarney to Castlemaino, ’ . 

» Kenmare to Castletown, 

” Ballaghadereen and Swineford 
» Westport to Glinsk, 

» Tnbbercurry to Ballina, 



Deduet small balances of interest, written off to olose ueconnts. 
Nett amount of repayments, 



Principal. 


1 Interest. 


£ S. 


1 £ s. d. 

5,409 12 u 


6,650 0 0 
5,400 0 0 


383 19 9 


19,277 G 


0 2 6 
2,704 1 2 


0,850 0 0 


3,210 4 8 


12,402 14 10 




5,878 3 9 


235 15 2 


1,137 10 0 


275 1 11 


15,701 13 10 


407 16 5 


37,200 0 0 
131 7 3 


966 3 7 


361 4 4 




4,268 15 0 


341 19 9 


40,000 0 0 


5.610 19 2 


5,000 0 0 


876 14 3 


3,020 0 0 


29 2 9 


3,000 0 0 


00 9 10 


62 10 10 


1 14 6 


10,000 0 0 


0,030 19 1 


10,000 o 0 


901 1 11 


800 0 0 


581 12 7 


866 6 0 


525 18 4 


380 2 S 


19 5 2 


126 18 7 


7 9 3 


5 12 3 


0 4 3 


47 14 4 


1 13 8 


54 6 4 


28 4 10 


73 10 7 


5 7 5 


109 1 6 | 


2 11 5 


92,704 18 6 1 


28,018 6 2 



_The Aoooont of t]le Co,^ of P mL10 Wontcs for Loans under l S!fc IV., 



To outstanding „ per foregoing Account, _ 

aitt0 ’ Interest, 

To Interest accrued within the Year 



192,704 IS 6 
28,C18 6 2 



221,323 4 8 
7,792 0 6 



229,115 5 2 



Office of Public Works, Dublin 
April 4, 1854. ’ 
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Provisions of the Act 1 & 2 Wm. IV., cap. 33, for One Year; showing the Balance of each Loan on 
and the Balance outstanding on December 31, 1853. 



Interest 
accrued within 
the Year. 


Total. 


REPAYMENTS. 


BALANCE 

outstanding, December 31, 18G3. 




Principal. 


Interest. 


Principal. 


Interest. 


£ 


5. 


d. 


£ s. 


* 


£ s. 


d. 


£ i. 


d. 


£ s. 


d. 


£ 5. 


d. 




266 


0 


0 


12,325 12 11 












6,650 0 


0 


5,675 12 


11 




216 


0 


0 


5,999 19 


9 












5,400 0 


0 


599 19 


9 




— 






0 2 


/) 







0 2 


5 














771 


1 


7 


22,752 9 


2 












19,277 6 


5 


3,475 2 


9 




394 


0 


0 


13,454 4 


8 


— 




250 0 


0 


9,850 0 


0 


3,354 4 


8 




496 


2 


4 


12,898 17 


2 












12,402 14 10 


496 2 


4 




235 


2 


5 


6,349 1 


4 


— 




235 15 


2 


5,878 3 


9 


235 2 


5 




45 


10 


5 


1,458 2 


4 


- 




- 




1,137 10 


0 


320 12 


4 




544 


8 


9 


16,653 19 


0 


6,192 9 


4 


830 6 


8 


9,509 4 


6 


121 18 


6 




1,488 


0 


0 


39,654 3 


7 







1,977 4 


0 


37,200 0 


0 


476 19 


7 




5 


4 


10 


136 12 


1 







5 4 10 


131 7 


3 


— 






18 


1 


0 


379 5 


4 


— 




18 1 


0 


361 4 


4 


— 






170 


15 


3 


4,781 10 


0 


— 




— 




4,268 15 


0 


512 15 


0 




1,600 


0 


0 


47,210 19 


2 


— 




— 




40,000 0 


0 


7,210 19 


2 




250 


0 


0 


6,126 14 


3 


_ 




_ 




5,000 0 


0 


1,126 14 


3 




156 


16 


0 


4,105 18 


9 












3,920 0 


0 


185 18 


9 




120 


0 


0 


3,180 9 10 


— 




— 




3,000 0 


0 


180 9 


10 




3 


3 


0 


67 8 


4 


— 




— 




62 10 


10 


4 17 


6 




500 


0 


0 


16,530 19 


1 






_ 




10,000 0 


0 


6,530 19 


1 




400 


0 


0 


11,301 1 


11 







900 0 


0 


10,000 0 


0 


401 1 


11 




40 


0 


0 


1,421 12 


7 







— 




800 0 


0 


621 12 


7 




43 


6 


0 


1,435 10 


4 












866 6 


0 


569 4 


4 




19 


0 


0 


418 7 10 







— 




380 2 


8 


38 5 


2 




3 


6 


10 


137 14 


8 


109 8 


4 


10 11 


8 


17 10 


3 


0 4 


5 











5 16 


6 


5 12 


3 


0 4 


3 


— 




— 













49 8 


0 


47 14 


4 


1 13 


8 


— 




— 






2 


14 


0 


85 5 


2 











54 6 


4 


30 18 


10 




2 


6 


0 


81 4 


0 


51 11 


0 


7 1 


6 


21 19 


7 


0 11 


11 




1 


2 


1 


112 15 


0 


109 1 


6 


3 13 


6 


— 




— 






7,792 


0 


6 


229,115 5 


2 


6,515 16 


9 


4,239 18 


8 


186,189 1 


9 


32,170 8 


0 














- 




0 7 


4 




















6,515 16 


9 


4,239 11 


4 











cap. 33, and other Acts, for One Year, ended December 31, 1853. Or. 





£ s. d. 


£ s. d. 


By Amount repaid within the Year, Principal, . . . . • 


6,515 16 9 






4,239 11 4 








10,755 8 1 


By Amount of sundry small sums written off, • 




0 7 4 


By Balance outstanding, Principal, ...••• 






Ditto, Interest, ...... 




218,359 9 9 






229,115 5 2 



John Teimmbk, Assistant Accountant. 



E 2 
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IRELAND :-APPENDIX TO TWENTY-SECOND REPORT 
(A 3.)-A Sl _ of Loiss 1Mdo „ y Co_™ o t w„ oks „ to 

r- oqt of the Consolidated Fond, the 



NAME OP PARTY. I 



PURPOSE OP LOAN. 



BALANCE 

outstanding, January 1, 1053. Amount 



327 Antrim County, 



1175 Ditto, 

1230 Ditto, 

•1318 Ditto, 

1370 Ditto, 

1380 Ditto, 

1331 Ditto, 

1382 Ditto, 

1383 Ditto, 

1311 Ditto, 

1332 Ditto, 

048 Armagh County. 
940 Ditto, 

030 Ditto) 

051 Ditto, 

053 Ditto, 

0ft l Ditto, 

082 Ditto 

1044 Ditto, 



S aste-SSs 



' £ 0 a 1 ’ pjOlyliaclcy to Ballymena, . 

' Ron, l 0 i' 01 ? 3 !i eUiu to Glenbush," 

■ Vnn,l’ p - bnc '; y ‘" Ivilrea, by Ileslinrkin, 

‘ Jloftil' pi "? Ca ?n 0 10 JtoHlnnffl*, byUallintoy 
' Ci v- C? 1 Is , t0 Gla,lts Causeway, . 

‘ p ’ ^'‘iyelmrolx to Lissagunuogue, 

' p"" 1 ?’ £°«*townvt to Bushmills, . 

’ ^. .1101^110 to llnUymei.a, . 

■ ■ 

I: 'SiI> ,ll V«i to iitdjj-meiia, liy Gleu-* 

rC'f at Belfast, . 

l.oml, Co .-mine to I»«rtrusli, . 

Loud, Ballymena to Cushendall, 

Load, Ettllymouoy to Portrush, 

Ditto, Ditto, 

noa.l, Lallymoney to Cnshemlall, . 
pd’C !, , - Vmenn t0 rtortglenone . ’ 

Sisrrcsssrs 1 '^ 0 '*^" 

Boat], Stewarts town to Antrim', " 
l;oad, Lnrgan to Lisburn, 

Load, Tanderugee to Purtadown, 

Load, Lurgan to Antrim, . 
p)Ci’ p'J'r 1 " t0 Rte "-artstown,‘ 

Road, Dally nary to Cloncore, . 
i Bndihill to Dungannon, 



' Baliynure, 

' Drumkeeran and’ 



JJlttO, 

705 Donegal Countv, 
1109 Ditto, 

11 ,0 Ditto, 

1471 Ditto, 

10'8 Dublin County, 



1201) Clar? County, ’ ’ Baibk V°' t° ’King’sconri, .’ 

7424 Ditto • J Eoad. lornioyle to Caherbollog, . 

1482 Ditto’ ’ ' p l? 1 ? 0 ’ Ditto, 

1155 Cork County of tiicCitvl w1d^,7“ S ? ,er at B “Hrvang1mn, . 

1321 Cork County M L "', VW ' G lnninire Load, . 

1402 Ditto ‘ ’ ^"tork to Limerick, 

1420 Ditto) * ’ tC’^’ lr,‘? k 10 IGbamey, . . 

705 Donegal Countv : * p^T ^ el “? and Cloyme toWhitega 

1409 Ditto, • M^J^^^'toGnidorer 

1470 Ditto, . '° ad ' Bathrn elton to Eossnakill 

1471 Ditto ' Ti r , • Ditto (400 perches) 

1078 Dublin County ’ ' plf);a")- ROa A i ;?J, ilfor ' 1 “ Glil b . ’ ' 

1420 Fermanagh Countv ' DnCl f n‘ d Ba '™ B " a S e . ■ • . 

800 Galway Comity ’ p' . i’ ^ lsbe ^ j 5- to Brookliorough, . 

301 Ditto 7 ’ • B °ad, Outemde to Clifdeu, . 

302 Ditto ‘ ‘ p° a C Ga "-»y to iUeenish, 

305 Ditto ) - CoC; m '™'' t0 G to atma n's Bay, . ) 

324 Ditto • r'Ci run 6 and Dn^^U at&rtumna, 

330 Ditto, ‘ pC ’ y“ Ien ? nd Onterarde to Come, 

370 Ditto • Pond’ p“, t , ei ‘ ai ' de ^ Kjlesalia, . . ’ 

1483 Ditto, . .' ComDl^ ' 

1513 Ditto) ‘ ' n 0 - 1 ,' 1, At, ' enr >' to Tuani, . 

1514 Ditto ; • P^pp 20 , 1 ; 033 ‘ l,e Mw °f Eunotni,’ .* 

1510 Ditto, ' n°;, ’ Ba,1 ‘ lla -sloe to Ahaseragli, . 

1403 Galway Town, ’ ‘ Pn„ i ‘y 1 ! 0 , 00 aSpuddftDe > 

1404 Ditto, • Boad, Fahybeg to Nile Lodge, 

1450 Ditto ^ 1,1 To wnof Galway .’ 

208 IT**™ • Completing Y orks at Knit w;n ■" 



toiu Ditto, 
1404 Ga! r, ay To,ra > 



Ditto, ’ 

Ditto, 

208 Kerry County, .’ * rCTC 1 ? 3 ''’ orks at Salt Hill, ’ 

209 Ditto, . ■ Boad, Caliemveen to St. p£ 8 Ba . 

270 Ditto, ‘ R„ a }’ £ ridee 10 Ballybunnion, . 

300 Ditto, ’ 5°^’ Gastlemoine to Dingle, . 

311 Ditto, . ' Galierciveen to the Quay, 

iS • lS;i h «“”M gat i N .„, ; 

1046 Ditto, p 0ad ’ Edendeny to Trim, 

1253 Kings County, * r“ ad N Carbm 7 “ Longford, . * 

m?SL ■ : s^JSSSS^T"*' 

1372,&c. Ditto, ’ o 7 Askeaton to Limerick, 

1484 Ditto ' ’ E° ad J Lnneriek to Askeaton, . 

126t Limerick County, ’ R°Cf 0 T“ p,etl - n ? ^ Ashbourn e Road, 

1202 Ditto, 7 ’ • Boad - D’menck to KilmaBock, . ’ 

1203 Ditto, ■ Boad kilfinane to Tipperary, . 

1264 Ditto ‘ - L Bl “?> Ditto, 

1205 Ditto, ’ • Road, Limerick to Brutf, . 



r tile Sound at Caher- 



• Boad, Limerick to Bruff, 
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Provisions of the Act 6 & 7 Viet., c. 44, showing the Balance of each Loan on the 1st January, 1853, the 
Year, and the Balance outstanding on December 31, 1853. 



Interest 
accrued within 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCE 

outstanding, December 31, 1853. 


payments. 


No. 

of Loan. 


— 


| Principal 


Interest. | 


Principal. 1 


Interest. 


£ 




d. 


£ 


s. 


d. 


£ ». d. 


£ s. 


cl. 


■ £ 


t 


d. 


£ s. cl 


£ s. d. 






a 


10 


1 


301 


(1 


11 


280 18 5 


11 8 


(i 












327 




7 


10 


4 




1 




153 10 0 


11 3 


0 


05 


3 


0 


1 17 0 




880 




35 


13 


(1 


1,230 


11 


0 


705 10 10 




8 


381 


0 11 


7 10 4 




887 




27 


0 


4 


700 


3 


10 


200 7 1 


33 12 


11 


421 


17 


4 


8 0 0 


_ 


000 




7 


0 


5 


107 


10 


2 


70 15 0 


8 14 


0 


100 


17 


11 


2 2 3 


_ 


1000 




17 




7 


454 


8 


5 


152 0 3 


20 0 


0 


270 


0 


0 


5 8 11 


_ 


1074 




4 


13 


11 


123 


13 


0 


30 5 0 


0 11 


3 


77 


5 




1 10 5 




1073 




4 


17 


7 


130 


4 


0 


43 7 5 


0 10 




79 


0 


4 


1 11 2 


- 


1075 




0 


7 


4 


100 


1 


3 


55 17 10 


7 11 


2 


103 


11 


1 


2 11 


- 


1070 




14 


13 


10 


353 


10 


11 


07 14 0 


10 5 


a 


204 


15 


8 


5 4 7 




1174 




11 


4 


5 


280 


8 


10 


83 10 0 


13 l 


3 


180 




3 


3 14 7 




1173 




102 


18 


5 


4,008 


17 


11 


2,043 14 8 


200 0 


4 


2,401 


10 


4 


47 7 7 


_ 


1230 




0 


0 




123 


5 


1 


16 5 0 


6 14 


0 


00 


0 


0 


1 10 1 




1378 




51 


4 


10 


1,108 


4 


0 


180 8 7 


50 18 


1 


048 


4 


1 


18 14 0 


_ 


1379 




72 


17 


8 


1,002 


0 






78 8 


11 


1,300 


2 


4 


20 10 7 




1380 




73 


10 


3 


1,035 






290 3 O 


75 3 


4 


1,531 


17 11 


20 13 11 




1381 




11 


1 


0 


258 




0 


34 3 1 


11 18 


7 


200 


10 


3 


4 17 




1382 




108 


4 


11 


4,50(1 


18 


7 


007 4 4 


213 3 


10 


3,703 


0 


0 


73 0 11 




1383 




8 


5 


0 


808 


5 


5 








800 


0 


0 


8 5 5 




1511 






1 


1 


002 


1 


1 








000 


0 


0 


2 11 




1532 




4 


7 




105 


3 


10 


10 15 l 


4 17 


1 


78 


17 


11 


1 13 0 




948 




0 


14 


0 


138 


8 


11 


20 11 2 


0 7 


4 


103 


15 


11 


2 4 0 




040 




4 


11 


4 


110 


17 


0 


21 3 4 


5 1 






17 


3 


.1 15 0 




030 




6 


0 


0 


133 






30 0 0 


0 3 


0 


97 


3 


3 


2 1 0 




051 




3 


7 


7 




10 


1 


10 2 0 


3 15 


0 


.01 


0 


0 


1 0 1 


_ 


953 




a 


12 


0 


140 


3 


3 


31 3 3 


0 8 


3 


100 


0 


0 


2 2 0 


_ 


981 




2 


18 




71 


8 


8 


14 2 2 


3 5 


4 


52 


18 


0 


12 8 


_ 


082 




21 


0 


1 


018 


0 


3 


04 10 10 


23 10 


4 


391 


5 


11 


8 7 2 




1044 




8 


.0 


5 


300 


8 


7 


312 17 4 


15 2 


8 


30 


14 


. 3 


0 14 4 


- 


310 




24 


18 


11 


748 


15 


3 


333 7 5 


31 15 


7 


375 


a 


9 


8 9 G 




325 




12 


4 


3 


202 


1 


5 


47 15 1 


12 11) 


11 


220 


4 


3 


5 2 2 




1077 




10 


13 




245 


10 


8 


20 10 7 


11 8 


5 


202 


10 


7 


4 15 1 




1299 




1 


4 


3 


27 


8 


0 


2 7 2 


1 0 


0 


23 


4 


7 


O 10 9 




1424 




8 


0 


0 


103 


0 


1 


22 10 4 


4 18 


2 


101 


15 


8 


3 15 11 




14S2 




10 


10 


2 


1,208 


0 




1,081 0 3 


43 19 


9 


81 


13 


7 


1 12 7 




1155 




11 


5 


8 


202 


15 


4 


08 15 0 


10 2 




180 


14 




3 4 0 




1321 




13 


13 


1 


342 


2 


6 


07 7 10 


11 10 


0 


228 


14 


2 


4 0 11 




1402 




7 


12 


0 


180 


12 


0 


44 15 10 


8 0 


8 


131 


9 


2 


2 0 4 




1425 




17 


16 


4 


070 


17 


4 


270 10 10 




8 


270 


12 


5 


5 18 5 




705 




2 


11 


0 


123 


0 


0 


32 10 8 


1 0 


4 


87 


2 


4 


1 17 2 




1409 




8 


4 


0 


240 


10 




119 10 4 


10 O 


8 


117 


. 9 




2 10 0 




1470 




3 


G 


11 


173 


15 


11 


50 14 l 


2 15 


11 


100 


8 


1 


1 17 10 




1471 




10 


15 


1 


018 


17 




200 18 11 


23 1 


1 


297 


12 


1 


15 4 




1078 






0 


0 


107 












100 


0 


0 


7 2 3 




1420 




3 


10 


0 


04 


10 


8 








70 


0 


5 


15 10 3 




300 




0 


0 


0 


18 


10 


2 








8 


17 


3 


1 7 11 




301 




13 


3 


0 


208 


12 










203 


1 


0 


35 11 2 




302 




1 


4 


0 


20 


7 


9 








24 


3 


10 


5 3 11 




305 






1 


0 


47 


2 


7 








40 


12 




0 10 2 




324 




0 


11 


0 


140 


3 


10 








131 


0 


0 


17 14 4 




330 




3 


13 


0 


82 


8 


0 


- 


- 




72 


11 


3 


0 17 0 


- 


370 




4 


18 


8 


100 


0 


0 


_ 


_ 




102 


18 


0 


0 8 0 


_ 


1483 




3 


11 


4 


143 


11 


4 








140 


0 


0 


3 11 4 




1512 




4 


10 


11 


354 


10 11 








350 


0 


0 


4 10 11 




1013 




1 


7 


0 


120 


7 


0 








125 


0 


0 


17 9 




1514 




1 


13 


3 


125 


13 


3 








124 


0 


0 


1 13 3 




1510 




• 7 


10 


0 


100 


2 


0 




12 1 


0 


150 


0 


0 


4 19 




1403 
















0 0 0 














0 0 0 


1404 




3 


14 


11 


130 


10 


3 


53 5 10 


0 10 


2 


70 


8 


4 


0 2 11 




1450 






4 


0 


40 


18 


10 








43 


18 


1 


3 0 9 




208 




1 


12 


0 


33 


15 


0 








31 


11 


7 


2 4 2 




209 




l 


15 


0 


37 


4 


0 








34 10 


5 


2 8 4 




270 




2 


15 


4 


75 


4 


8 


27 1 2 


3 3 


10 


44 


1 


1 


0 18 7 




300 




20 


8 


4 


700 


10 


3 


444 8 4 


28 10 


4 


228 


8 


1 


4 17 0 


- 


311 




0 


10 


2 


153 


11 


7 


00 1 5 


0 9 


7 


85 


4 


9 


1 15 10 


_ 


331 




4 


0 


10 


140 


4 10 


100 7 8 


9 3 


4 


30 


0 


0 


O 13 1 




1001 




12 


1 


4 


408 


3 


7 


283 4 8 


40 14 


11 


135 


5 


2 


2 18 10 




1045 




0 


16 


1 


275 


12 


3 


170 0 10 


27 10 


2 


.70 


1 


9 


I 10 0 




1040 




110 


0 


11 


2,844 18 


7 ! 


502 7 9 


128 O 


1 


2,107 


12 


3 


40 18 0 




1253 




15 


8 


2 


412 


5 


10 


138 4 8 


18 15 


4 


249 


17 


7 


5 8 3 




320 




20 


10 


0 


015 


10 


11 


04 15 11 


28 18 


9 


511 


1 


1 1 


11 1 2 




1272, to. 




13 


15 


7 


312 


10 


0 


30 13 4 


14 14 


8 


201 18 


4 


5 13 5 




1372, to, 




10 


13 


10 


423 


3 


0 


40 14 10 1 


13 8 


4 


301 


3 


7 


7 10 3 




1484 




0 


11 


10 


13 


10 


8 


111 1 


0 13 


1 


.11 


1 


10 


0 4 8 




1201 




23 


13 


3 


544 


12 


8 


04 18 4 


25 14 


4 


444 11 


0 


9 9 0 




1202 




14 


7 


5 


330 


6 11 


38 10 3 


15 12 


5 


270 


3 


7 


5 14 8 




1203 




0 


10 


11 


10 


4 


8 


2 6 9 


0 18 


3 


15 


12 10 


O 6 10 




1204 




3 


8 


10 


80 


3 


0 


10 10 2 


3 15 


0 


04 


4 


1 


17 3 


- 


• 1205 




2 


15 


2 


03 


5 


0 


7 10 3 


2 19 


. 0 


J 51 13 


8 


l 2 1 


- 


1260 
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_ (A S - ) ~ A Statement of Loans made bv ( 1 . 


No. 


NAME OP PARTI 


PURPOSE OP LOAN. 


| 0»„. 


BALANCE 

outstanding, January 1 1053. 


. Amount 


— 


— 








J Principal. 


Interest. 


the Year. 




1207 

1208 
1200 

1270 

1271 
1308 
1300 

1310 

1311 

1312 

1313 

1314 

1315 
1308 
1359 

1300 

1301 

1302 
1803 
1364 
1305 

1427 

1428 

1429 

1430 

1431 
1482 

1433 

1434 

1435 
1534 
1225 
1220 

1227 

1228 
1220 
-280 
1159 
11C0 
1161 
1235 

257 

288 

307 

1231 

1430 

1437 

1438 
1430 

1440 

1441 

1248 

1249 

1250 

1251 

1243 

1244 
1240 
1240 
1247 

1301 
1300 
1307 
1515 

1384 

1385 
1380 

1452 

1453 

1454 

1455 
1158 
1221 

1302 
1371 

1442 
1254 
1205 
1250 
1257 
1310 

1317 

1318 

1319 
1308 

1443 


Limerick County. 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Longford County. 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Louth County, . 

Ditto, 

Ditto, 

Ditto, 

Mayo Countv, . 

Ditto, 

Ditto, . ] 

death Countv, . 

Ditto, " . " 

Ditto, 

Ditto, 

Ditto, 

Ditto, . ] 

Ditto, 

Queen’s County, 

Ditto, . ) 

Ditto, 

Ditto, 

Sligo County, . 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, . ‘ 

Ditto, . ’ 

Ditto, 

Ditto, . ' 

Kpperaiy County, ! 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, . | 

Vestmeath Conntv. 
Ditto, 

Ditto, . ' : 

Ditto, . ’ : 

Ditto, . ’ : 

Yexford Conntv, ' I ; 
Ditto, V 

Ditto, . ’ M 

Ditto, 

Ditto, . ‘ -p 

Ditto, . ' p 

Ditto, . • £ 

Ditto, . ' 4 

Ditto, . ' p 

Ditto, • £ 


• 5 0a< !> EallttSgnwn to Kilcommon, . 

• Rond, Cappamore to Emly 

■ Road, Pallasgreen to Cappawhite, 
Road, Limerick to CLarieville, . 

E°ad, -^dare to Bollingavry, 

Road, Limerick to Crown, 

Road, Limerick to Askeaton, 

Road, Limerick to Pallaskenir, 

Road, Askeaton to Limerick, . 

Road, Limerick to I’nllaskcnry, 

Road, Limerick to Askeaton, . 

Rond, Court Bridge to liathkenlc, 

Road, l)oou to Newport, . 

Road, Newcastle to Kilmallock ’ 

Road, Newcastle to Newmarket, 

Road, Newcastle to Listowel, . 

Road, Newcastle to Kilmallock, 

Road, Bruff to Newport, . . 

Road, Kilfinnan to Buttevant, . 

Road, Galbally to Limerick, , 

Road, Ballinlanders to Permoy, 

Road, Cappamore to Limerick, 

Road, Limerick to Rathkeale, . 

Road, Rathkeale to Askeaton, 

Road, Limerick to Waterford, . 

Road, Pallasgreen to Emly, 

Road, KiMnane to Tipperary, . 

Road, Doon to Cappamore, 

Road, Bniff to Croom, . 

Road, Croom to Adore, 

Road, Limerick to Tralee, 

Construction of Roads, Barony Ardngh, 

5i‘“' 

Ditto’ Abbeyshru. 

IS at £& 

Ptoacl, Ardee to Drumcondra, . 

mad, Dundalk to Drumcondra, 

Road, Dundalk to lungscourt, . 

Road, Doughall to Cleggan, . 

Road, Glenamoy to Bangor, 

Road, Castlebar to Newport, 

Ptoad C °N& n °t unfillished Relief Work 
H i.P an t0 Rtogscoiu-t, . 

Road, lungscourt to Dundalk 
ttoad, Granarcl to Navan 
Road, Eingscourt to Moynalty, * 

Road, Ravan to Ardee, 

Road, Athboy to Navan, 1 

’ ^<1 Bridge to Tolerton, .' 
p' Jentnckle t0 Killesban, . 
Twi ? 0 f enno 1 to Douglass Bridge 

Road, Sligo to the Pool, . 

Road LissadeR to -Wullnglmnane ‘ 

-ompleiing the Victoria Boad, 

Road, Ballymoate to Bm-le 
o>ad, Nenngli to Bomsokane, ' 

.oad, Eoscrea to rortmnna, . 

n ? ldo ’ Ditto, 

toad, Nenagh to Killaloe, 

Ditto, TKfto 

toad’ ® orrisoIei ?>‘ to Limerick-; • ' ' 

load &° rt l ° B a rrisol «6h. •' ‘ 

’ i t0 RoeLford Bridge, 

3 1 Tjirellspass to BaUymore, ’ 

3’ ^ Ulllng , ar t0 Ballymalion, 

3’ ?, raniu ' d t0 Oldcastle, 
oad, Moate to BaUvcumber 
oad, Rewross to Wexford, ' 

oad’ Pw° SS I,° Nasb ' Tinteme, Ac. * 

oad Enmscorthy to Oulart, 

Ditto, . ' • 

Lahore to Enniscorthy, . ‘ * 

oad, Wexford to New Boss? . 

Epmscorthy to Kilkenny, ' 

oad, Tinahely to Gorey, . 

o^t°“. Eoad > Taghmon to Kilmore, ' 

Enniscorthy and Taghmon to Kilgore, 


T .v, 
- 

60 0 0 


i. 1 £ s. 

195 11 

27 0 
150 10 

28 15 
28 (i 

299 2 
1,279 0 
115 4 1 
15 8 
38 8 
22 10 
17 9 1C 
09 1 
080 11 
539 17 
33 2 
325 9 
49 17 0 
118 18 0 
132 14 7 
130 17 7 
49 7 4 
54 10 3 
101 15 0 
29 19 9 
25 12 0 
101 3 11 
01 10 10 
100 13 3 
04 13 10 

197 1 2 
239 4 0 
95 9 3 
420 0 3 
027 10 3 
475 14 9 
522 11 11 
157 15 10 
157 15 10 
302 11 7 
29 19 0 
275 10 10 
448 9 8 
512 2 0 
33 15 2 
335 7 2 
00 1C 0 
073 1 7 
110 7 8 
159 4 0 
241 13 1 
138 7 5 
08 3 D 
3GL 15 0 
04 14 0 
33 2 10 
41 5 0 
202 4 0 
02 17 0 
73 3 2 
114 3 0 
1,050 13 0 

3 0 3 
77 15 2 
00 17 4 
20 11 0 
04 S 2 
87 14 0 
59 9 8 
139 11 11 
100 13 11 
134 8 10 
108 3 8 
114 15 5 
184 15 10 
53 19 10 
300 14 0 
080 2 1 
341 3 11 
68 13 0 
191 3 6 
108 3 0 

1,204 19 3 


1- £ s. 

4 8 
0 12 
o a 

0 13 
0 12 
0 15 
29 0 11 
2 18 0 
0 0 0 
0 17 2 
0 10 5 

0 7 8 

2 4 0 
22 7 0 
12 4 1 

1 17 G 
7 0 11 

1 2 7 

2 11 0 

3 0 1 

2 10 3 
12 2 
0 5 0 
2 0 1 

0 12 3 
0 11 0 

3 7 8 
2 17 

1 10 0 
10 0 

4 11 9 
0 11 4 

2 4 3 
9 15 7 

12 5 11 

n i 8 

3 13 2 
3 13 2 

7 0 3 
2 12 

5 10 5 

8 10 3 
12 18 1 

0 17 2 
7 14 2 

1 8 0 

14 0 7 
2 0 1 
3 0 0 
5 4 1 
2 19 4 
19 3 
7 15 9 
1 11 4 
0 15 11 
0 19 9 

0 6 4 

15 7 

1 10 3 

2 IS 0 
24 9 11 

0 13 

1 11 3 
1 0 10 

0 10 5 
15 7 

1 15 3 

13 7 

2 15 
1 0 11 

1 19 8 

2 18 7 
1 12 5 
4 0 1 
13 5 
6 12 11 

14 18 3 
6 15 7 
1 0 10 
4 2 8 

3 11 10 

27 7 7 


30 0 0 
20 0 0 

00 0 0 

100 0 0 
300 0 0 

47 10 0 
50 0 0 

100 0 0 


d. 
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^ 30 A Statement of Loans made by the 



Principal. Interest. 



1444 Wexford County, 

1445 Ditto, 

1440 Ditto, 

1447 Ditto, 

1405 Ditto, 

1400 Ditto, 

1407 Ditto, 



14-') Ditto, 

1 4r0 Ditto, . 

1005 Ditto, 

234 Wicklow County 



1104 Ditto, 

1103 Ditto, 

1100 Ditto, 

1107 Ditto, 

1108 Ditto, 

110!) Ditto, 

1237 Ditto, 

1238 Ditto, 

123!) Ditto, 

2241 Ditto, 

1242 Ditto, 

1304 Ditto, 

1305 Ditto, 



307 Rev. Thomas Barry, . 

500 Rev. Owen n’Reilly, . 

044 Rev. Janies Dolieny, . 

881 Rev. J ames Slieaham, 

883 Rev. J. M'Davett, . 

88S Rt. Rev. E. Slaginn, . 
050 Rev. James Crawford, 

1053 Annalong Pier, 

1305 Ballycottnn Pier, 

1000 Ballinakiil Pier, 

1300 Belmullet Canal, ! 

1007 BnnowenPier, 

1000 Ballyness Pier, . 

HI* Ballinagual Pier, 

1487 Burren Pier, 

1040 Courtown Pier, 

1354 Carlingford Pier, ' 

1004 Claddagh Pier, 

1070 Clogher Head 'Har- 

1338 Greystones Pier, 

1057 Kilkieran Pier 

1302 Kilm ore Pier, 5 . j 



. Road, Knmscorthy to Bagnalstown, . 

. Road, Wexford and Tflglnnon to Now Ross, 

. Road, Pems to Bngnnlstown, . 

• R°nd, from tlie Sea to Eiinisoorthv, 

. Road, Carnew to ClimglinlJ, 

. Rond, Ciinipiio to Wexford, 

. Building a Bridge on Rond, Oulart to Em 

niscorlliy 

. Completing Rond, Oulart to Ennis- 
cortliy, .... 

. Rond, Wexford to Duneormaclc, 

. Road, Emiiscorthy to Kilmtickridge, 

. Rond, Compile to Enniseortliy, 

• ^Uuli-nde to Comity Bounds, Tal- 

. Road, Hlessington to Nnas, 

. Road, Blessington to Wicklow, 

. ltoad, Kelshaheg to Lady Hutchinson’s 

new road 

. Road, Kulshahouuds to Kiltegan, 

. Road, Douard to Snughoro’ Bridge, ! 

. Road, Donat'd to t.lie Glen of Imnal, 

. Road, Carnew to Ballinngate. Bridge, 

. Road, Rath drum to Tinahely, . 

. Road, Kiltegan to Wicklow, 

. Road, lllossiiigton and N’aas to Wicldow, ! 

. R'>ftd, J. all in all am a Bridge, and River 
Doreen, .... 

‘ S 0i 4 Rallinaharna and Balline’ddin,' 

‘ “"^.Crossfoi-dtoRathslinmnore, . 

. Road, i . lcklmv to Roiuidwood, 

' J! 01 "!’ Rallinguile Bridge to Talbots town, .' 

• low Lil I1 "° ftss t0 Ratlidrum and Wick- 
. Road, Rathdnun to Tinnhelv, 

. Road, Ballyinnnus Bridge to BnllygoW.in' 

' £° m }’ T r - vlU,! r nrk and Cnrrigowen Brid<m 
. Road, Inshtowu and ICilponie, . . 

. Road, Carnew to Ratlidnim, . 

. Road, Carnew to Wicklow, 

' n 0a, J' Raltinglnss to Rathdnun,' ‘ i 

’ jjoml, Bahiiiglnss t° liumbohall, . 

. Road, Carnew to Tullow, 



Protection of Pier and Harbour, 

Ditto, . 

For Improvements, . 

Construction of Floating Docks 

Completing Hulnhide Chapel, ! 

Road, Wexford to Dublin, through liis 
_ Lordship’s Estate, . _ 

E at Rantn" 4 01 ' R °‘ nan Cat, ‘ olic Chapei 
Aiding Erection of Roman’CaUiolic Chapel 
nt Vuginia, . . 1 

Completion of Roman Catliolic Chapel in 
Parishes of Kiimacaben, and 
Kilfaugheraheg, . 

Fi Cu!duff ECIUlan Cat,mlic Chapel at 
G °Cor^Rili rl ° f I: ° mn ' n Ca ‘ bolic ' Chapel at 

‘tSSSn “4**'*—' 

In aid of Construction, 

Ditto, . . 

Ditto, 

Ditto, 

Ditto, ..'■■■ 

Ditto, 

Ditto, . . | 

Ditto, . . ] 

Ditto, . . * 

Ditto, 

Ditto, . ‘ 
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Commissioners of Public Works, &c continued. 



Interest 

accrued within 

the Year. 


TOTAL. 


REPAYMENTS. 


BALANCE 

outstanding, December 31, 1853. 


Over- 

payments. 


No. 

of Loan. 


Principal. 


Interest. 


Principal. 


Interest. 


£ s. 


d. 


£ s. 


d. 


£ s. 


d. 


£ s. 


d. 






















1,020 12 


8 


228 5 


3 


04 4 


0 


1,300 2 


1 
























8 


8 6 


4 


132 0 
























300 17 


4 


03 12 


8 


1,031 5 
























04 15 


3 


18 11 


0 


337 18 


5 






















00 15 


10 




8 


03 0 




















200 12 


11 


35 18 


0 


- 




128 3 


0 


0 12 


11 




- 




1400 


21 4 


1 


1,437 15 


10 


312 0 


0 


8 3 


0 


1,104 5 


0 


13 1 


10 




_ 




1487 


5 10 


10 


150 8 


0 


01 10 


11 


0 7 


1 


00 11 
























101 17 


10 


0 2 




527 2 
























21 11 


0 


3 0 


7 


130 2 


7 


2 11 


4 










' “ 




“ 








~ 




- 




- 




35 


14 


9 


1535 


0 10 


11 


30 4 


8 


37 17 


7 


1 7 


1 






















144 10 


11 


30 10 


0 


0 11 


0 






















78 10 


5 


12 0 


10 


3 11 


10 


01 5 


10 


1 5 


11 




- 




1154 


13 lfi 


1 


310 8 


1 


41 12 


0 


14 12 


0 


257 13 


0 


















71 17 


8 


9 4 


4 


3 5 


8 


08 3 


0 




















11 


12 17 


2 


4 12 


10 


82 1 


1 




















3 10 




1 8 


4 


25 3 


4 




















5 


15 8 


11 


5 4 




01 12 


0 




















11 


20 2 


11 


0 17 


1 


119 10 


11 






















35 17 


3 


12 10 


3 


220 0 


0 






















7 2 


2 


2 0 


0 


30 17 


8 


0 17 


O 




- 




1237 


13 14 


4 


318 17 


10 


41 12 


10 


14 12 


2 


257 3 






o 














74 10 


3 


0 13 


11 


3 8 




00 10 


10 


















232 0 


10 


14 4 


9 


10 15 


3 


203 3 


7 














14 18 








30 12 


11 


15 15 




281 18 


2 






















17 10 


10 


7 9 


2 


134 4 


3 


2 10 


11 




- 




1304 


6 18 


11 


158 12 


10 


10 10 


5 


7 0 


1 


131 14 


3 


















040 2 


8 


100 8 


2 


43 11 


10 


782 10 


2 


10 12 












15 13 








71 13 


2 


15 10 


10 


284 0 


1 


















150 10 


1 


15 4 


0 


0 18 


0 


125 14 


1 






















24 14 


4 


11 5 


0 


203 10 


10 


















801 10 


0 


31 8 


5 


11 7 


0 


253 14 


11 


5 7 




















0 10 


2 


1 12 


0 


40 7 


0 


0 10 






_ 






~ 




— 








— 




— 




_ 












- 




- 






0 


- 




- 




_ 




20 




0 




"" 




- 








~ 








- 




31 


2 


G 


1510 


800 0 


0 


22,002 3 


10 


- 




1,800 0 


0 


20,000 0 


0 


802 3 10 




- 




255 


103 0 


3 


3,023 2 


10 


152 l 


0 


87 10 


0 


3,244 0 


10 


138 13 


















0 


- 




- 




1,000 0 


0 


0 10 


0 




- 




1544 


01 14 


0 


2,122 10 


4 


-• 




00 0 


0 


1,834 1 


11 


108 13 


5 




- 




402 


2,417 10 


7 


58,701 2 


0 


_ 




_ 




52,000 0 


0 












882 




11 


383 11 


0 


45 10 


8 


18 10 


4 


305 14 


5 


13 0 


7 




- 




336 


20 0 


0 


840 18 


3 


- 




- 




724 16 


3 


110 2 


0 




- 




343 


30 0 


0 


700 8 


2 


- 




- 




000 0 


0 


100 8 


2 




- 




307 


20 0 


0 


004 10 


8 


- 




- 




528 17 


0 


•78 2 


8 




- 




500 






711 1 


7 


10 0 


0 


- 




540 0 


0 


101 1 


7 




- 




044 


25 0 


0 


037 13 


0 


- 




- 




500 O 


0 


137 13 


0 




_ 




881 


3 8 


1 


04 11 


1 


38 13 


10 


4 10 


2 


50 2 


7 


0 18 


0 




- 




883 


13 10 


0 


301 4 


3 


- 




- 




275 13 


10 


25 10 


5 




- 




888 


25 0 


0 


000 7 


4 


_ 




_ 




500 0 


0 














30 0 


0 


720 1 


8 










000 0 


0 


120 1 












85 0 




2,040 4 












1,700 0 


0 


340 4 
















540 1 


3 










450 0 


0 














108 10 


0 


4,571 17 


0 










4,000 O 


0 


















1,514 12 


8 


200 0 


0 






1,100 0 


0 


244 12 




























100 0 


0 
















0 


540 1 


3 










450 0 


0 


00 1 
















450 14 


3 










400 0 


0 


















2,400 5 


0 










2,000 0 


0 


400 5 


















8 










400 13 


4 


03 0 




























1,333 0 


8 


200 14 


8 




- 




1004 


11 5 


0 


270 0 


7 


- 




_ 




225 0 


0 


45 0 


7 


























200 0 


0 


40 0 


















0 






- 




1,150 0 


0 


212 15 


















5 


~ 








2,000 0 


0 


215 0 


5 




- 




1302 
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1050 

1051 
1008 
io?a 
1003 

1052 
1172 
1002 
1005 
1058 
1301 
1380 
1000 
1300 
1388 



1005 

1011 

1010 

1018 

1020 

1025 

1037 

1100 

1118 

1100 

1212 

1214 

1101 

1395 

1410 



1013 

1024 

1038 

1043 

1097 

1170 

1180 

1207 

1217 



1010 

1021 

1020 

1200 

1210 

1178 

1180 



(A 3.)— A Statement of Loans 



made by the 



NAME OP PARTY. 



Mountckaries Pier, 
Newport Pier, . 
Newcastle Pier, 
PortnablaUy l'ier, 
llossroa Pier, . 
Slade Pier, 

'l’arrea Pier, 

Ventry Pier, . 
Kniglitslown Pier, . 
Kilmukeelogue Pier, 
Duneannon Pier, 
Skull Pier, . ' 

Dingle Pier, . [ 

Ballywalter Pier, ] 
Cushendall Pier, 

Commissioners of 
Public Works, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 




In aid of Construction 
Ditto, . . 

Ditto, 

Ditto, . [ 

Ditto, . | 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, . \ 

Ditto, . ‘ 

' Drainage, Ac. : 

Armagh District, 

Aliek District, 

Anloe District, . ) 

Blackwater District, 
Borrisokaue District, ! 
Ballycowan District, . 
Broadlongh District, . 
Boley District, . 
Boms-in-Ossory District, 
Boyne District, 

Brusiia Ferbane District, 

Ba hnliassig District, . 
Ballyteigne District, . 
Ballycasey District, . 
Ballinderry District, . 
Buiren District, 

Balk District, . 
Balliuabowu District, ' 
Boardsmill District, 

Clonakilty District, . 

Cork Slob District, 
Canigower District, ! 
Camgans District, . ‘ 

Curl more District, 

Camcloon District, 

Castlebar Lakes District, ‘ 
Carbury Mill Stream District, 

Cappagh District, 

Comogue District, 
Castlebemard District,’ 
Cavetown District, . * 

Curragha District, [ 
Coolaney District, ’ 
Castlemartyr District* 
Crogban District, 

Crosslougli District, * 

Cflhnre District, 

Derry lin District, j 
Dritmbominy District, 
Dungolman District, . 

Deel District, 

Dunkellin District, ! 
Dunmore District, 
Demhnlmes District,' 
Drumcliff District, 

Dumnoran District, ! 

Bslin District, . 

Fergus District, . 

Foramvell District, 

Fane District, . ” 

Gorteen District," 

Garr District, , ] 

Glyde District, . * 

Glenariff District, 

Hind District, . * 

Hermitage District, I 
Headfort District, 

Hmy District, . 

Kilbride District, 

Krlmuny District, . * 

Kill District, 

Kilcock District, . * * 



- 


4,003 0 8 


- 


0,280 13 7 1 




3,205 18 3 




340 0 0 




1,475 14 0 




050 0 0 




285 4 4 




8,587 1 10 




14,045 0 0 




21,200 0 0 




29,500 0 0 




0,202 0 0 




3,941 0 0 


“ 


4,504 1 3 




8,370 5 0 




27,900 2 4 


“ 


3,207 1 4 



1,005 10 
2,703 1 0 * 
•3,181 10 n 
24,841 13 10 
1,845 4 4 
17,148 14 3 
251 10 7 
702 1 o 
23,300 0 0 
6,540 12 11 
632 15 3 
2,080 0 0 
1,631 1 a 
214 17 0 



Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 



43 



Commission era of Public Works, &c. — continued. 





Interest 
acorued -within 
the Yotu:. 


TOTAL. 


REPAYMENTS. 


BALANCE 

outstanding, December 31, 1853. 


payments. 


No. 

of Loan. 


— 


Principal. 


Interest. 


Principal. 


Interest. 




£ s. <1. 


£ 8. 


d. 


£ 3. 


d. 


£ s. 


d. 


£ s. d. 


£ s. d. 


£ 3. d. 








04 8 0 


1,305 15 


0 










1,088 0 0 


217 15 0 




1050 






20 0 0 


480 1 


1 










400 0 0 


80 1 1 




1051 






75 0 0 


1,800 4 


1 










1,500 0 0 


300 4 1 




1008 






20 0 0 


480 1 


1 










400 0 0 


80 I 1 




1072 






10 0 0 


210 0 












200 0 0 


40 0 7 




1003 






ao o o 


720 1 












000 0 0 


120 1 8 




1052 






05 18 0 


1,310 11 












1,117 10 0 


100 1 9 




1172 






55 0 0 


1,282 Hi 












1,100 0 0 


182 10 2 




1002 






42 10 1) 


085 8 












850 0 0 


135 8 2 




1005 






30 0 0 


mm 18 












000 0 0 


90 18 8 




1058 






30 18 r. 


820 10 


2 










750 0 0 


70 10 2 




1301 






1!) 10 8 


435 7 












400 0 0 


30 7 5 




1380 






07 0 8 


1,401 0 


1 










1,350 0 0 


141 9 1 




1050 






48 7 5 


1,000 7 


5 










1,000 0 0 


00 7 5 




1390 






48 1G 0 


1,008 10 


0 


~ 




~ 




1,000 0 0 


OS 10 9 


- 


1388 






101 7 3 


2,734 17 


9 


_ 








2,534 5 10 


200 11 11 




1030 






103 5 0 


2,033 10 


10 


92 10 


7 


300 10 


0 


2,480 1 11 


51 14 4 




1034 






330 10 7 


0,204 2 












8,720 10 11 


483 5 3 




1100 






202 8 5 


0,730 10 




413 10 


9 


105 14 11 


0,030 11 0 


120 13 0 




200 






300 12 0 


8,349 13 


0 










7,730 17 11 


009 15 10 




314 






10 5 2 


425 17 10 


0 5 10 


8 2 


8 


403 0 10 


8 2 0 




007 






41 10 3 


1,112 3 


10 






38 5 




1,049 1 7 


24 .10 10 




912 






78 3 0 


2,051 8 


11 


37 8 


4 


39 2 


9 


1,935 17 1 


30 0 0 




971 






008 14 11 


10,420 10 


7 










10,532 13 8 


890 10 11 




1O05 






1,534 10 5 


41,088 0 


8 










38,810 0 0 


2,278 0 8 




1011 






4,002 18 0 


142,498 7 


4 










135,378 0 0 


7,120- 7 4 




1010 






17 19 3 


510 3 


5 










443 17 4 


01 0 1 




1018 






2,003 2 0 


53,708 17 


8 










50,800 0 0 


2,008 17 8 




1020 






200 10 0 


7,421 4 


0 






307 1 


5 


0,744 17 1 


300 5 0 




1025 






1,050 4 0 


28,000 12 


8 










20,930 0 0 


1,570 12 8 




1037 






112 4 0 


3,078 10 


8 










2,805 3 2 


273 13 0 




1100 






30 3 11 


704 4 


9 


18 10 


4 


15 3 


1 


745 10 0 


15 0 10 




1113 






015 11 3 


10,208 0 


11 










15,389 9 11 


908 10 0 




1150 






500 0 0 


14,842 0 


0 










14,000 0 0 


842 0 0 




1212 






240 10 4 


0,420 18 


8 


407 1 


0 


182 18 


G 


5,722 7 4 


57 18 10 




1214 






05 12 10 


1,804 0 


10 










1,041 5 3 


222 15 7 




1191 






20 19 3 


502 4 


3 










523 11 7 


08 12 8 




1395 






8 13 7 


• 243 10 


1 i 










217 4 7 


20 0 4 




1410 






304 7 2 


10,022 6 


0 










9,108 18 0 


913 7 0 




890 






230 10 0 


0,344 0 


0 






24 10 


4 


5,020 7 11 


300 11 3 




899 






108 8 0 


2,849 14 




59 17 


1 


54 7 


4 


2,081 9 1 


54 1 2 




901 








2,140 1 


0 


19 13 


10 


41 0 


0 


2,047 2 2 


41 5 0 




909 








308 10 


2 






10 13 


4 


•201 9 0 


0 1G 10 




911 








253 5 


10 


1 1 


9 


0 3 


3 


238 4 10 


4 10 0 




914 






07 17 7 


1,834 14 


7 






87 14 


3 


1,090 10 0 


50 9 7 




921 






20 17 0 


549 0 


0 


11 14 


0 


10 0 




510 9 0 


10 8 1 




970 








745 3 


5 


13 2 




14 4 


5 


703 12 8 


14 3 11 




973 






78 7 10 


2,004 5 


0 


51 17 




30 7 


11 


1,934 0 0 


38 19 11 




980 








7,282 10 


11 










0,900 0 0 


382 19 11 




1013 






120 11 8 


3,180 0 


3 


102 0 


1 


84 8 


8 


2,903 14 0 


30 3 0 




1024 






434 4 0 


11,920 11 


1 










11,300 0 0 


020 11 1 




1038 








1,001 10 


3 


18 1 


11 


37 8 


7 


1,808 12 0 


37 13 0 




1043 








224 18 












194 5 0 


30 12 8 




1097 








4,745 7 




31 0 


10 


90 10 


2 


4,531 19 7 


91 7 8 




1179 








0,000 12 


0 










0,280 13 7 


382 19 2 




1180 








3,384 14 


0 


09 12 


10 


04 11 


8 


3,180 5 5 


04 4 10 




1207 








300 0 


0 










340 0 0 


20 0 0 




.1217 








1,534 12 


0 


(1 18 




29 5 


7 


1,408 15 10 


29 12 5 




907 








080 0 


0 










556 0 0 


33 9 0 




074 








200 0 


1 


8 13 


1 


5 13 


1 


276 11 3 


5 11 8 




970 








0.102 1 


1 










8,587 1 10 


514 10 3 




1010 








15,700 12 11 










14,895 0 0 


805 12 11 




1021 








22,077 7 


8 










21,700 0 0 


1,277 7 8 




1029 








32,270 9 


1 










30,500 0 0 


1,770 9 1 




1209 








0,445 5 


10 


237 17 


7 


124 10 10 


5,004 2 5 


118 15 0 




1210 








4,000-17 11 


94 14 


0 


110 10 


0 


3,840 12 9 


38 10 8 




1178 








4,770 0 




74 17 




100 0 


1 


4,010 3 10 


72 15 10 




1180 










11 


430 10 


8 


245 3 


7 


7,033 0 1 


70 19 7 


— 


919 








30,155 15 


0 


- 




- 




28,400 2 4 


1,080 12 8 


- 


908 








3,333 0 


1 


05 18 10 


69 3 


9 


3,111 2 0 


57 1 0 


- 


978 








1,197 8 


11 










1,095 15 0 


101 13 5 




1252 








2,845 18 


0 


000 17 


5 


09 13 


0 


2,140 18 8 


22 S 5 




900 








3,255 10 


3 


04 2 


2 


02 2 


0 


3,007 8 0 


01 10 10 




009 








27,757 4 


8 










20,252 13 10 


1,504 10 10 




1004 








2,024 12 


1 










1,845 4 4 


179 7 9 




1423 








18,055 12 


2 


1,270 10 


4 






10,378 3 11 


1,000 17 11 




917 








201 10 


3 


10 0 


10 


7 7 11 


241 12 9 


2 8 0 




022 








823 4 11 


23 10 


5 


10 17 


0 


'708 4 7 


11 0 5 




1036 








25,135 10 


9 










23,800 0 0 


1,335 10 0 




1027 








0,020 17 


11 


94 1 


0 






0,440 11 11 


380 5 0 




900 








057 17 


7 


9 10 


4 


12 11 


1 


023 4 11 


12 11 3 




902 








2,850 15 












2,089 0 0 


161 15 7 




910 








1,005 0 


5 


40 10 


1 




1 


1,500 2 1 


32 1 2 




008 






8 9 0 


223 7 


3 


0 4 


7 


4 5 


3 


208 13 2 


4 4 3 


' 


975 





F 2 
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NAME OP PARTY. 



1007 

1008 
1023 
1032 
1035 
1042 
1047 
10S2 
12X0 
1211 
1218 
1218 
1220 



1040 

1041 
1215 
1019 



1000 

1014 

1020 

1048 

977 

1009 

1189 

1039 

14G4 



Commissioners of 
Public Works. 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



. (A 3.)— A Statement of Loans made by the 



PURPOSE OP LOAN. 



Drainage, &c. — continued. 

Kiimagnnny District, . 

Killimor District, 

Kilmainc District, 

Kill) egg an District, . 
Kilmaiiuoclc District, . 

Koenugh District, 
lough Neagh District, 
leesboro’ District, 

Longford District, 
lorrlia District, 

Loughs Goto, &c.. District, 
Loughs Oughter, Ac., District. 
Loughans District, 

Lough Grew District, . 

Lough Corrib District, 

Lough na Saggart District, 
Lough Dnlla Distinct, 

Lavally District, 

Lough Mask District, 

Lisduff District, 

Lough Lnnnagh Distinct, . 
Miles and Tcmplebryan District. 
MuHawu Distinct, 

Moyoitr District, 

Mullnfarry District, 

Magliera Distinct, 

Moyne and Crosspatrick Dis 
Monivea District, 

Nobber District, 

Owenkeagh District, . 

Orauhill Distinct, 

Owenabrockngh District. 

Quin District, 
lied Dog District, 

Eatooragh District, 

Ehinn and Blackriver District 
Rath and Cloneen District, 
Sliandrum District, . 

Sow District, 

Sliauagnldeu District, 

Shaudou District, 

Strokestowu District, . 

Sbrule Distinct, . 

Shinrone District, 

Saleen Lough District, 
Tawnawoggawn District, 
Turloglimore District, 
Templemore District, 
W'ilkinstoivu District, 
Wottonstowu District, 

Youghal Distinct, 




The Account of the Commission™ of Public Wonts of 



To Balance of last Account, t 



J-0 Interest accrued within the Year ’ 

To Amount received in anticipation of Issues, 



• tbe Reduction of the National 



Office of Public Worh, Dublin, 
April 4, 1854: 



£ s. d. 


£ a. d. 


1,422,990 9 0 
30,922 2 5 


1,459,012 11 5 




114,288 18 1 
09,739 19 11 
390 8 5 






174,389 9 5 


£ 


1,034,001 17 10 
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Commissioners of Public Works, &c .—continued. 





Interest 
accrued within 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCE 

outstanding, December 31, 1853. 


payments. 


No. 

of Loan. 


— 


| Principal. 


| Interest. 


Principal. 


Interest. 




£ s. 


d. 


£ s. d. 


£ s. 


d. 


£ s. 


d. 


| j , 


d. 


£ s. d. 


£ s. d. 








372 10 


10 


0,000 2 10 


158 5 


10 


_ 




9,205 14 11 
















10,841 11 0 










43,305 0 














310 12 




8,031 7 0 


_ 




_ 






















10,377 15 0 


- 




_ 




15,000 0 


0 
















0,105 12 10 


- 




_ 




5,707 18 


0 


















09 17 


0 






0,082 2 


0 
















100,407 7 4 










05,800 0 














101 2 






- 




_ 






















22,428 0 0 


- 




_ 




21,000 0 


0 


1,128 0 0 










02 1 






- 




- 




2,304 10 


3 


















- 




_ 




10,000 0 


















04,038 0 0 


- 




_ 




01,300 0 




3,338 0 0 










130 10 




3,740 4 5 


- 




_ 




3,558 10 
















2 


2,020 11 10 






00 8 


11 


2,503 10 














0,157 15 






120 5 


10 






141,125 10 10 
















118 0 7 










100 0 


0 


18 0 7 
















100 0 


4 


52 7 


8 


2,480 8 


4 
















8,502 0 11 


04 17 


11 


_ 




8,020 8 


















47,555 18 11 


- 




_ 




45,000 0 


0 


2,000 18 11 














1,048 17 0 


30 0 


0 


80 12 


1 


1,515 3 


5 
















15,054 11 0 










14,252 0 


0 


802 11 0 














1,334 13 0 


20 5 


9 


25 0 


5 


1,003 8 


0 


25 0 4 














10 10 


1 


12 11 


11 


304 12 


4 
















7,318 18 7 


130 7 


2 


130 12 


10 


0,000 11 10 I 


139 0 9 














700 14 4 


28 9 


9 


14 8 


10 


000 13 


0 


14 2 3 














1,320 13 0 


33 4 


4 


25 0 


3 


1,243 1 


8 


20 1 3 










































13,782 2 0 










13,000 0 


















5,040 4 0 










5,134 3 


4 
















1,080 3 5 


10 11 


10 


24 11 


1 


1,028 2 


5 


10 18 1 












7 












1,471 10 


2 


280 7 11 










/I 3 


3 












1,854 5 


7 


253 7 3 














18,850 18 1 










17,875 2 


5 


984 15 8 














752 0 2 


19 15 


0 


14 0 


10 


703 14 


















008 12 0 


420 4 


5 


29 19 


8 


008 3 


G 
















14,008 5 8 


840 11 


0 






12,470 5 


0 


757 8 5 




















203 2 


11 


0,071 0 


4 


100 18 8 














701 10 3 


23 10 


9 


13 7 


9 


051 8 


3 


13 2 G 














8,859 9 0 






280 17 


8 


8,409 10 


4 


.102 15 0 














0,050 0 8 










4,772 4 


7 


287 2 1 


_ 












055 15 10 


10 0 10 


12 10 


4 




















20,889 15 3 






- 




28,217 0 


0 


1,072 15 3 




















- 




22,804 0 


0 


1,309 3 3 














7,749 17 8 






124 5 


4 


7,338 15 : 


u 


280 10 5 














3,048 3 11 






08 9 


3 


2,918 10 


1 


00 15 7 
















2 O 




38 15 


4 
















1,833 18 


0 


49,883 18 0 


- 




- 




47,181 0 


0 


2,702.18 0 
















- 




_ 




0,433 0 




020 19 1 














1,355 15 4 


28 17 


9 


25 17 


4 




1 


25 14 2 














220 4 1 










202 13 


0 


17 11 1 




















- 




18,035 0 


0 


1,130 3 2 


- 


805 






50,730 10 


11 


1,033,041 9 5 


23,413 8 0 j 


8,023 7 


5 


1,513,755 13 


0 


88,038 14 11 


300 8 0 







Issues and Repayments under Act 6 & 7 Viet., c. 44. 



Or. 



By Balance due to Loan Accounts, being for Amount paid in advance of Issues, 

By Payments into tlio Consolidated Eund by lodgments to the Credit of Paymaster of Civil Ser- 


£ s. d. 


£ s. d. 
170 13 0 


vices, Loans Repayments, as per statement, viz.: — 

Principal, ....... 


23,413 8 0 




Interest, ........ 


8,023 7 5 


32,030 15 11 


By Balance, viz.: — 




Loans Outstanding, ........ 






Interest due, . .......... 


88,038 14 11 












A 


1,034,001 17 10 



John Trimmer, Assistant Accountant. 
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ST ” ° f L0 “ S * in execution „ f the rroTisions of 

— on account up to ’the 





Principal. 


Intercut. 


Principal and 
Interest. 


Informer 


In the Year 
1053. 


Total 


Limerick, 

Limerick, County of the City. 
Clare, . . . 

Tipperary, North Riding, 
Tipperary, South Ruling, 
Galway, 

Roscommon, 

King’s County, . 

Westmeath, 


£ s. d 
7,704 13 4 
a, 051 3 7 
111,08!) 0 3 
13,400 11 1 
0,350 10 0 
30,071 3 3 
70,181 3 1 
13,493 7 7 
20,000 3 3 


£ s. d 
1,017 3 5 
438 8 0 
2,838 14 11 
2,03(1 10 4 
875 15 3 
0,047 17 11 
10,040 8 0 
1,803 12 5 
3,087 (i 3 


.6 s. d. 
0,311 10 0 
2,480 11 7 
21,018 0 2 
10,532 10 o 
7,130 14 8 
45,010 1 a 
03,121 10 7 
15,200 0 0 
20,087 0 0 


£ s. d 
8,074 a 3 
2,330 3 1 

21.018 0 l() 
10,022 10 5 

7,120 14 0 
43,510 17 8 

05.018 1 a 
15,300 17 0 
20,302 0 11 


£ s. d 
425 3 0 
IDO 0 8 

1,002 0 7 
4,820 12 0 

42-1 3 1 


£ s. d . 
0,009 0 3 
2,430 8 0 
21,018 0 10 
15,522 10 s 
7,120 14 0 
45,010 4 3 
72,744 13 a 
15,300 17 u 



^ - w 



113 

40 

52 

43 

92 

48 

87 

61 

70 

9G 

106 

123 



NAME OP PARTY. 



PURPOSE OF LOAN. 



Commissioners of Navan Turnpike Road, 

tv~°’ ‘ • -I Ditto, 

Ditto, . . I Dj tto • 

Corporation of tie Bridge norose tto Shannon it Portumna, | 

Commissioners of Wide Streets to improve Co* City, 

Ditto, . j 

Mayo County, ’ ! m • 

Ditto, . ’ • 1° improve Court-House at Castlebar, 

Kilkenny County * ' 4° lm P™ v e Court-House at Ballinrobe. 

Ditto, / • | o r a Causeway at Thomastown, ' 

Egg* m - ^ 

N. D. Crommelin ' ‘ m • at plass 7> County Limerick, . 

Commissioners for a Bridge at Yo^ltf “*"* ‘° ■ 



Total, 




To Amo.,, ns per foregoing Stntementt- 

Interest, . 



°ffice of Pullic Work, Dublin, April 4, 1854. 



> • £ 


106,621 0 7 


I 58,033 0 9 


ComttssioNERs of Public Works for Into r.n.v. 




£ s. d. 


£ s. d. 




75 0 0 
6,850 0 0 


6,925 0 0 



(A 6.)— An Account slowing the Receipt 



To Bnia.ee «*, 31 st via:- 

At debit of Personal Accounts, ’ 
To Tranfere in adj„tment „f p e „ 0ImI AcM|n ^ 

oim ./55Sr 



and Expenditure of the Comissiokees 
________ Grant 



£ s. d. 




7,343 5 3 


| £ s. d. 


1,998 7 8 


9,341 12 11 




j 


79 6 11 




9,420 19 10 
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NAVIGATION. 



Mst De’cemblr”! 853° Am0UntS oertiied to Slantl JurieB and to Ittdrricluals, and the Repayments 



COUNTIES. 


Amounts certified. 


Repayments. 


Total 

Repayments. 


Principal. 


Interest. 


Principal and 
Interest. 


In former 
Y ears. 


In tlie Year 
1853. 


Longford, 

Leitrim, 

Sligo,’ ! 

Loans, account of Counties, . 
Ditto, Individuals, . 

Total, . £ 


£ s. A 
20,000 0 0 
30,181 2 1 
5,000 0 0 
5,181 2 1 


£ s. d. 
2,008 0 0 
8,544 18 4 
700 15 2 
700 7 10 


£ s. d. 
22,008 G G 
47,720 0 5 
5,700 15 2 
5,047 0 11 


£ 8. d. 

21,842 10 7 
30,752 4 3 
5,204 12 0 
4,003 10 4 


£ 8. ,1. 
731 18 0 
4,030 0 0 
121 14 1 
470 2 5 


£ s. A 
22,004 18 1 
35,1182 5 0 
5,320 0 7 
0,433 12 9 


272,788 13 0 
0,480 2 11 


48,352 13 10 
388 8 3 


821,141 0 10 
0,808 11 2 


274,373 3 0 
0,053 2 5 


13,528 0 1 


287,001 0 10 
0,053 2 5 


233,208 15 11 


48,741 2 1 


331,000 18 0 


283,420 0 2 


13,528 0 1 


200,054 1.2 3 



John Trimmer, Assistant Accountant. 



out of tlio Consolidated Fund,” pursuant to tlie provisions of tlie Act 57 G. 3, c. 34, and subsequent Acts ; 
Interest since accrued, the Rfinavmfint.s within Vw +.bn ii,Une™ 7V t. *_ , i oro 





Interest 
• accrued 
within 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCES 

outstanding December 31, 1803. 


Principal. 


. Interest. 


Principal 




Interest. 




£ s. 


d. 


£ 


s. 


d. 


£ s. 


d. 


£ s. d. 


£ 


s. 


d. 


£ £. 


d. 




295 10 


7 


6,414 


o 


3 


— 




— 


4,933 


6 


1 


1,480 14 


2 




64 7 


0 


1,608 


13 


4 


— 




— 


1,286 


14 


10 


321 IS 


6 




46 3 


0 


1,961 


18 


8 


— 




350 0 0 


923 


1 


7 


688 17 


1 




— 




1,753 


17 


6 


75 0 


0 


— 


1,678 


17 


6 








268 0 


0 


12,6G7 


13 


0 


- 




- 


6,700 


0 


0 


5,967 13 


0 




350 0 


0 


16,200 


13 


7 


_ 







7,000 


0 


0 


9,200 13 


7 




9 G 


0 


310 


12 


7 


— 




— 


186 


1 


3 


124 11 


4 




1 19 


0 


67 


3 


11 


— 




— 


39 


5 


2 


27 18 


9 




4 10 


0 


102 


6 


0 


— 







90 


5 


10 


12 0 


2 




5 19 


0 


134 


10 


4 


— 




— 


118 


12 


9 


15 17 


7 




60 5 


0 


1,767 


18 


1 


— 




— 


1,204 


14 


11 


563 3 


2 




0 0 


11 


0 


19 


6 


— 







0 


18 


2 


0 1 


4 




2,215 8 


0 


83,750 


0 


8 


— 




6,500 0 0 


55,384 


12 


4 


21,865 8 


4 




36 10 


5 


1,634 


14 


11 


— 




— 


912 


19 


10 


721 15 


1 




— 




10,000 


0 


0 


— 




— 


10,000 


0 


0 








240 0 


0 


12,247 


19 


11 


— 




— 


6,000 


0 


0 


6,247 19 11 




4 6 


6 


150 


8 


2 


— 




— 


86 


10 


4 


63 17 10 




400 0 


0 


17,883 


J_ 


4 


— 




— 


10,000 


0 


0 


7,883 5 


4 




4,002 14 


5 


1G8,G56 


15 


9 


75 0 


0 


6,850 0 0 


106,546 


0 


7 


55,185 15 


2 



£ s. d. 
6,414 0 3 
1,608 13 4 
1,611 18 8 
1,678 17 6 

13,667 13 0 

16,200 13 7 
310 12 7 
67 3 11 
102 6 0 
134 10 4 
1,767 18 1 
0 19 6 
77,250 0 8 
1,634 14 11 
10,000 0 0 
12,247 19 11 
150 8 2 
17,883 5 4 



outof tho Consolidated Fund for one Year, ended December 31, 1853. 



By Amount paid into tlio Paymaster of Civil Services’ Account in tlie Bank of 


£ s. d. Cr. 


Ireland, being Repayments of Advances out of Consolidated Fund by Loans 
made by the late Loans Commissioners, as per Contra, 


6,925 0 0 



John Trimmer, Assistant Accountant. 



oe Pdblio Works, in the year ended December 31, 1-853. 
Loans. 



Or. 

EXPENDITURE. 

By Payments on account of Grants, Act 1 & 2 Wm. 4, c. 33, . 

By Transfer to tlie Paymaster of Civil Services, Repayment of amounts issued 
for certain works sanctioned but not undertaken, .... 
By Amount vouched and passed to credit of Pay Clerks in reduction of balances, 
By Transfer to “Employment of the Labouring Poor” Account, in part repay- 
ment of amount advanced to this service, . , 


£ s. d. 
160 0 0 

3,785 0 0 
625 13 is 

2,500 0 0 


Balance, . , , . 


£ 



7,070 18 8 
2,350 6 '2 



9,420 19 10 



J ohn Trimmer, Assistant Accountant. 
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IRELAND : APPENDIX TO TWENTY-SECOND REPORT 



(A ?•)— SIVEE 

Acta 5 & 6 Viet., c. 89 ; 9 Wet., c. 1 ■ 



No. of | 
Final 
Notice. 



An Account of the Receipts and Expenditure 



NAME OF DISTRICT. 



3 

62 

173 

184 



33 

47 

67 

138 

153 

159 

161 

173 

179 



38 

111 

113 

162 

164 

182 



7 

65 



58 

79 



18 

41 

54 

78 

105 

112 

124 

160 



To Ardee, . 

Annagb, 

Borris-in-Ossory, 
Boyne, . 

Brusna (Ferbane), 
Borrisokaue, 
Ballyteigue, 

Balia, . 
Ballinamore, &c., 
Burren, . 



Caliore, . 

Cappagb, 

Coinogue, 

Clonakilty, 

Carrigans, 

Castlebernard, 

Cavetown, 

Croghan, 

Castlemartyr, 

Coolaney, 

Crosslough, 

Dungolman. 

Deel, 

Dunkellin, 

Derrylin, 

Drumbominey, 

Brumclilf, 

Dunmore, 

Bunmoran, 

Eslin, . 

Pane, 

Pergns, 

Glyde, 

Headford, 

Hind, 

Inny, 

Killimor, 
Kilbeggan, 
Kilbride, 

Kill, 

Kilcock, 
Kinmeen, 
Kilmaganny, 



RECEIPT. 



!• Works Account. 
Fixed Projects. 



of the 



■Deceived for corryine on tho Works. 



From 

Coniniissioners of _ 

Fublic Works OUiei- Receipts. TOTAL 
Loan Fund. 



789 13 8 
600 0 0 
1,300 0 0 

600 0 0 

19,000 0 0 



200 0 0 



1,300 0 0 



250 0 0 
500 0 0 



1,000 0 0 



500 0 0 
1,4H 0 0 

500 0 0 
500 0 0 



3.000 0 0 

1.000 0 0 



200 0 0 



Carried forward, 



£ 33,189 2 8 



32 13 6 
6 4 0 



25 6 2 
10 0 



£ s. d. 



573 2 0 



822 7 2 
606 4 0 
1,300 0 0 
25 6 2 
601 0 0 

19,001 0 0 



0 14 6 
200 0 0 



71 19 3 1,371 19 3 



259 17 6 
5 00 0 0 



5 13 9 
88 9 4 



277 11 0 



505 13 9 
1,499 9 4 

500 0 0 
500 0 0 

3.000 0 0 

1.000 0 0 



200 0 0 



33,466 13 8 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

DRAINAGE. 

8 & 9 Viet., c. 69; and 10 & 11 Viet., c. 79, &c. 



Commissioners of Public Works, in tlie Year ended December 31, 1853. 



No. of I 
Final 
Notice. 



NAME OF DISTRICT. 



EXPENDITURE. 

By Balance from December 31, 1852, 
1. Works Account. 

Fixed Projects. 

By Ardee, 

Annagh, 

Borris-in-Ossory, 

Boyne, 

Brusna (Fcrbanej 
Borrisokane, 

Ballyteigue, 

Balia, 

Ballinamore, &c 
Barren, 

Cahore, 

Cappagb, 

Oomogue, 

Clonakilty, 

Carrigaus, 

Castlebernard. 

Gave town, 

Crogban, 

Castlemartyr, 

Coolaney, 

Orosslough, 

Dungolman, 

Deel, . 

Dunkellin, 

Derrylin, 

Drumbominey, 

Drumcliff, 

Dunmore, 

Dnmuorau, 

Eslin, 

Fane, 

Fergus, 

Glydc, 

Headford, 

Hind, 

Inny, 

Killimor, 

Kilbeggan, 

Kilbride, 

Kill, . 

Kilcock, 

Kintneen, 

Kilmaganny, 

Keenagh, 



Carried forward, 



30,238 9 3 



25,844 4 5 



Expenditure 

Works. 


Interest 
chargeable on 
Moneys provided 
for carrying 
on the 
Works. 


TOTAL. 


— 


£ 


d. 


£ e 


d. 


£ s 


d. 


£ a. d. 


- 








- 




25,153 8 1 


99 6 


4 


876 4 




975 10 11 




27 0 


0 


— 




27 0 


0 




112 


9 


732 9 11 


S44 14 


8 




525 3 


11 


1,922 19 


5 


2,448 3 


4 




373 1 


7 


2,375 12 


6 


2,748 14 


1 




3 18 


8 


— 




3 18 


8 




727 10 


2 


1,359 4 


9 


2,086 14 


11 




46 0 


7 


560 0 


0 


606 0 


7 




19,465 8 


4 


5,255 2 


6 


24,720 10 10 




23 12 


0 


— 




23 12 


0 




0 10 


0 


_ 




0 10 


0 




142 5 


10 


414 9 


3 


556 15 


1 




0 0 


8 


— 




0 0 


8 




18 17 


0 


364 7 


2 


383 4 


2 




0 5 


0 







0 5 


0 




1,217 17 


3 


674 4 


6 


1,892 1 


9 




1 14 


9 


— 




1 14 


9 




0 10 


11 


— 




0 10 


11 




155 5 


2 


251 9 


7 


406 14 


9 




114 17 


1 


— 




114 17 


1 




~ 




13 11 


11 


13 11 


11 




18 18 


3 







18 18 


3 




233 6 


5 


712 4 


0 


945 10 






111 10 


3 


1,032 18 


4 


1,144 8 


7 




4 S 


10 


22 4 


9 


26 13 


7 




0 0 


6 


— 




0 0 


6 




3 13 


7 


— 




3 13 


7 




1,016 8 


4 


1,197 18 


5 


2,214 6 


9 




3 19 


6 


— 




3 19 


6 




0 0 


7 


- 




0 0 


7 




1 8 


4 







1 8 


4 




542 4 


4 


1,128 13 


6 


1,070 17 


10 




2,864 12 


5 


1,576 15 


5 


4,441 7 10 




2 11 


11 







2 11 


11 




62 19 


2 


658 9 


2 


721 8 


4 




498 7 


5 


1,091 18 


4 


1,590 5 


9 




1,121 16 


4 


1,837 17 


2 


2,959 13 


6 




541 15 


4 


805 7 


11 


1,347 3 


3 




51 15 11 


259 5 


8 


311 1 


7 




4 8 


8 


107 11 


2 


111 19 


10 




0 10 


0 


— 




0 10 


0 




0 0 


6 


— 




0 0 


6 




66 8 


9 


372 19 


10 


439 8 


7 




31 13 11 


240 4 


8 


271 18 


7 





56,082 13 8 



25,153 8 1 
G 
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IRELAND APPENDIX TO TWENTY-SECOND REPORT 



(A 7.)— RIVER 
Acts 5 & 6 Viet., c. 89 ; 9 Viet, c. 4- 



An Account of the Receipts and Expenditure of the Commissioners 



Received for carrying on the Works. 



No. of 
Final 
Notice. 


NAME OF DISTRICT. 




Commissioners of 
Public Works 
Loan Fund. 


Other Receipts. 


TOTAL. 




RECEIPT — continued. 


£ s. d. 


£ s. d. 


£ s. d. 




Works Account — Fixed Projects — continued. 










Brought forward, 


33,189 2 8 


277 11 0 


33,466 13 8 


26 


To Lough na Saggart, ..... 





_ 




32 


Lougli Gara, &c., ..... 


1,150 0 0 


8 19 8 


1,158 19 8 


43 


Loughs Oughter, &o., ..... 


8,000 0 0 


9 11 9 


8,009 11 9 


53 


Loughan3, ...... 


295 19 0 


— 


295 19 0 


68 


Lough Neagh, ...... 


21,000 0 0 


1,368 15 6 


22,3G8 15 G 


109 


Leeshorougli, ...... 











170 


Lavally, ...... 


450 0 0 


— 


450 0 0 


174 


Lough Mask, <fec., ..... 


3,000 0 0 





3,000 0 0 


183 


Lough Corrib, &c., ..... 


17,000 0 0 


57 3 9 


17,057 3 9 


193 


Lough Launagh, ..... 


1,000 0 0 


— 


1,000 0 0 


11 


Longford, ...... 


3,500 0 0 


— 


3,500 0 0 


176 


Monivcn, ...... 


— 


— 


— 


25 


Nobher, ...... 


— 


_ 


— 


4 


Oranhill, ...... 


— 


— 


— 


59 


Qnin, 


2,000 0 0 


15 0 


2,001 5 0 


“ 


Quoile, ....... 


— 


— 


— 


13 


Red Bog, ...... 









37 


Rath, or Cloneeu, ..... 











61 


Rinn, &c., ...... 


300 0 0 


— 


300 0 0 


10 


Strokestown, ...... 




505 12 10 


505 12 10 


20 


Shrule, ....... 










35 


Shinrone, ...... 


303 2 9 





303 2 9 


80 


Sow, . . . . . 


1,327 16 4 


27 10 3 


1,355 6 7 


82 


Shanagolden, ...... 


— 


— 


— 


14 


Turloghmore, ...... 


2,000 0 0 




2,000 0 0 


42 


Templemore, ...... 


814 0 2 


24 13 6 


838 13 8 


139 


Wilkinstown, . . 






_ 


180 


Wottonstown, ...... 


— 


— 


— 


44 


Youghal, ...... 


— 


— 


- 






95,330 0 11 


2,281 3 3 






Total Receipt — Fixed Projects, 




— 


97,611 4 2 




2. Woeks Account. 










Preliminary Investigations. 










Incidental Account, .... 




4 5 8 






Suck, or Shivene, .... 




0 14 0 






Total Receipt — Preliminary Investigations, . 


— 


4 19 8 




Carried forward, . 





97,616 3 10 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 
DRAINAGE — continued. 

8 & 9 Viet., c. 69 ; and 10 & 11 Viet., c. 79, &c. 



of Public Works, in the Tear ended December 31, 1853 — continued. 



Final 

Notice. 



NAME OF DISTRICT. 



EXPENDITURE — continued. 

Works Account— Fixed Projects— continued. 

Brought forward, 



By Lough na Saggart, 
Lough Gara, &o., 
Loughs Oughter, &c., 
Loughans, 

Lough Neagh, 
Leesborough, 

Lav ally, 

Lough Mask, &c., 
Lough Corrib, Sic., 
Lough Lannagh, 
Longford, 

Monivea, 

Nobber, 

Orauhill, 

Quiu, 

Quoile, 

Rod Bog, 

Rath, or Cloneen, 
Rinn, &c., 

Strokestown, 

Shrule, 

Shinroue, 

Sow, . 

Shauagolden, . 

Turloghmore, 

Templemore, 

Wilkinstown, 

Wottonstown, 

Youghal, 



Total Expenditure — Fixed Projects, 

2. Works Acoouht. 
Preliminary Investigations. 

By Erkina and Goul, 

Glenariff, 

Incidental Account, 

Lough Erne, 

Suck or Shivene, 



Total Expenditure — Preliminary Investigations, 

Carried forward, 



Expenditure 

■Works. 


Interest 
chargeable on 
Moneys provided 
for carrying 
on the 
Works. 


TOTAL. 


■ — 


£ s. d. 


£ S. d. 


£ S. d. 


£ s. d. 


30,238 9 3 


25,844 4 5 


56,082 13 8 


25,153 8 1 


0 7 6 





0 7 6 




1,101 13 9 


476 11 7 


1,578 5 4 




10,162 13 4 


2,514 6 5 


12,676 19 9 




39 14 7 


150 15 6 


190 10 1 




25,125 3 5 


4,791 1 11 


29,916 5 4 




12 8 10 


221 2 4 


233 11 2 




206 10 3 


309 6 8 


515 16 11 




6,035 14 4 


1,755 5 9 


7,791 0 1 




18,455 4 11 


5,157 15 10 


23,613 0 9 




773 16 9 


544 4 4 


1,318 1 1 




3,714 10 6 


1,041 10 0 


4,756 0 6 




132 15 9 


520 0 0 


652 15 9 




3 8 4 


- 


3 8 4 




0 0 4 


- 


0 0 4 




2,037 18 7 


691 12 1 


2,729 10 8 




— 


6 15 0 


6 15 0 




0 5 0 





0 5 0 




6 14 10 


— 


6 14 10 




471 1 0 


501 18 3 


972 19 3 




89 17 0 


1,429 10 10 


1,519 7 10 




2 16 0 


1,014 11 2 


1,017 7 2 




21 16 8 


— 


21 16 8 




14 15 4 


— 


14 15 4 




7 19 7 


190 17 7 


198 17 2 




708 15 10 


2,083 18 5 


2,792 14 3 




73 3 4 


609 17 8 


683 1 0 




26 2 5 





26 2 5 




2 3 4 


— 


2 3 4 




39 6 0 


757 8 0 


796 14 0 




99,505 6 9 


50,612 13 9 


150,118 0 6 





0 16 
23 13 11 

4 5 8 
0 4 4 

5 2 11 



150,118 0 6 



33 8 4 



175,304 16 11 
G 2 
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IRELAND : — APPENDIX TO TWENTY-SECOND REPORT 



(A 7.)— RIVER, 

Acts B Si 0 Viet., c. SO i 9 Viet., o. 4 ; 



An A ccount of thoEoeoipts ami Expenditure of tie Commissioners 



RECEIPT — coni inued. 

3. Liability Account. 

Brought forward, 

To Amounts recovered from Proprietors and from Counties, in repayment of 
Advances, under the following Districts, viz . 1 7 



Armagh, 

Alick (Lough), 

Blackwater, 
Borrisokanc, 
Ballinamorc and 
Bally bay, 

Bally casey, 
Ballinliassig, 
Ballinderry, 
Ballycowan, 
Broadlough, 

Boley, . 

Ballinakill, 
Boardsmill, 
Balliuaskea, &c, 
Ballynahown, 

Burren, 

Cahore, 

Comogue, 

Cork Slob, 
Carrigower, 

Carrigans, 

Cuilmore, 

Camcloon, 

Castlebar Lakes, 
Carbury Mill Stream, 
Carrowmore Lake, 
Clonlost, 
Castlebcrnard, 
Cavetown, 

Curragha, 

Croghan, 

Coolaney, 

Dungolman, 
Drambominey, 
Drumcliff, 

Dunmoran, 
Derryholmes, 

Eslin, . 

Fane, . 

Foranwell, 

Gorteen, 

Garr, . 

GlenarifF, 

Headford, 

Hind, . 

Hermitage, 

Eilmannock, 
Eilmaine, - . 



Ballyconnell, 



S G 



65 0 0 
393 0 7 

579 5 
38S 10 
1,178 19 
112 10 
135 0 
503 G 
33 13 
14 
38 

7G 11 1 
13G- 13 11 
5G8 12 3 
IGA 3 11 
G49 17 6 
8,947- 0 9 

36- 3 9 
18G 8 9 
24- 10 4 
114 4 5 
GO 13 10 
10-13 4 
10 5 0 
87-14 3 
22 3 5 
27 G 10 
91. 5 1 
4G 18 10 
55 10 G 
9G- 0 0 
134 4 G 
122 0 0 

835 G 6 
14 6 2 
323 13 3 
220 19 10 
3G3 8 5 

1,067 10 6 

492 8 11 
165 2 7 

G76 10 11 
126 4 8 
237 1 6 

43 13 11 
1,270 10 4 
17 14 9 

675 0 0 I 
. 365 8- 9 



Carried forward, . 



£\ 22,06 5 2 9 



£ s. d. 
07, GIG 3 10 



97,616 ' 3 10 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

DRAINAGE — Continued. 

8 & 9 Viet,, C. 69 ; and 10 & 11 Viet.,, c. 79, &c. 



of Public Works, in tbe Year ended December 31, 1853 — continued. 





paid off. 


Interest, &a., 
paid with Moneys 
received under 
Award. 


Total. 


— 














£ s: d. 


£ s. d. 


£ a. d. 


£ e. d. 


3. Liability Account. 










Brought forward, 


— 


— 


— 


175,304 16 11 


By Amounts paid in reduction of Loan and 










Interest from Moneys recovered from 










Proprietors or from Counties : — 










Annagli, .... 


— 


(T5 0 0 


65 0 0 




Aiick (Lougli), 


92 10 7' 


300 10 0 


393 0 7 




Blackwater, 


41310 9 ' 


165 14 11 


579 5 8 




Borrisokane, 


300 0 0 


81 0 0 


381 0 0 




Ballinamore and Ballyconncll* 


' 1,000* 0 O' 


‘ — 


1,000 0 0 




Ballybay, .... 


— 


10 0 0 


■10 0 0 




Ballycasey, 


200 0 0 


32 10 0 


232 10 0 




Ballinliassig 


— 


30‘7 1 5 


307 1 5 




BaUindeny, 


18' 10 4 ' 


15 3 1 


33 13 5 




Ballycowan, 


0 5 10 


8 2 8 


14 8 6 




Broadlougli, 


— 


38 5 5 


38 5 5 




Boley, .... 


37' 8 4' 


39 2 9 


76 11 1 




Ballinakill, 


100 0 0 


34 3 11 


134 3 11 




Boavdsiuill, 


' 500' 0 0 


56 2 3 


556 2 3 




Ballinaskea, <fec., 


100 0 0 


61 13 11 


161 13 11 




Ballynahown, 


407' 1 0 


182 16 G 


649 17 6 




Burren, . ... 


4,290 0 0 ' 


809 16 2 


5,099 16 2 




Caliore, .... 


0 IS 2 


29 5 7 


36 3 9 




Comoguc, .... 


102 0 1 


84 8 S 


186 8 9 




Cork Slob, .... 


— 


24 10 4 


24 10 4 




Carrigower, . ... 


59 17 1 


54 7 4 


114 4 5 




Carrigans, .... 


19 13 10 


41 0 0 


60 13 10 




Cuilmore, .... 


— 


10 13 4 


10 13 4 




Cnmcloon, .... 


119 


"9 3 3 


10 5 0 




Castlebar Lakes, 


— 


87 14 3 


87 14 3 




Carbury Mill Stream, 


11 14 0" 


10 9 5 


22 3 5 




Oarrowmore Lake, 


13 2 5 


14 4 5 


27 6 10 




Olonlost, 


51 17 2 


39 7 11 


91 5 1 




Castlebernard, 


— 


— 


- 






18 1 11 


37 8 7 


55 10 6 




Curragha, . 


50 0 0 


44 15 0 


‘ 94 15 0 






69" 12 10 


G4 11 '8 


134 4 6 




Coolaney, . 


31 9 10 


so io a 


122 0 0 




Dungolman, . . , 


750" 0 0" 


66 11 G 


816 11 6 




Brumbominey, . . . 


8 13 1 


5 13 '1 


'14 6 2 






94 14 0 


228 19 "3 


323 13 3 






74 17 5 


146 2 5 


220 19 10 




Derryholmes, 


237 17 7 


l|4 10 10 


362 8 5 




Eslin, 


43(5 19 8" 


630 10 fO 


1,067 10 C 






250 0 0‘ 


237 8 fl 


487 8 11 




Foranwell, . 


95 18 10 


69 3 '9 


165 2 7 






* ' G06 17 5 


69 13 6 


676 10 11 






64 2 2 


62 2 6 


126 4 8 




Glenariff, . 


100 0 0 


32 5 9 


132 5 9 






23 16 5 


19 17 6 


43 13 11 






1,270 10 4 


— 


1,270 10 4 




Hermitage, 


10 6 10 


7 7 11 


17. 14 9 






600 0 0 


GO 0 0 


660 0 0 




Kilmaine, . 


450 0 0 


57 15 3 


507 15 3 




Carried forward, 


13,035 9 8 


4,667 15 11 


17,703 5 7 


175,304 16 11 
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IRELAND : — APPENDIX TO TWENTY-SECOND REPORT 



(A 7.)— RIVER 
Acts 5 & 6 Viet., c. 89; 9 Viet., c. 4 ; 



An Account of the Receipts and Expenditure of tie ComnMiora-s 



Kilbride, 

Kilmurry, , 

Kilcock, 

Kimueen, 

Kilmaganny, 

Keenagh, . 

Longford, 

Lorrha, 

Lough-na-Saggart, 
Lough Grew, . 

Lough Dalla, . 

Lavally, 

Lough Corrib, Mask, ai 
Lisduff, 

Moyour, 

Mullafarry, 

Myles and Templehryan, 
Mullaun, 

Maghera, 

Moyne and Crosspatrick, 

Nobber, 

Oranhill, 

Owenabroca, 

Owenkeagh, 

Red Bog, 

Rath, or Cloneen, 
Ratooragli, 

Rinn and Black River, 

Strokestown, . 

Shrule, 

Shinrone, 

Shandon, 

Shandrum, 

Sow, . 

Saleen Lough, . 

Turlogbmore, . 

Templemore, 

Tawnawoggaun, 

Wilkinstown, . 
Wotfconstown, . 



RECEIPT — continued. 

Liability Account — continued 

Brought forward 



nd Carra, 



Total Receipt — Liability Account, 
do Balance to next Account 



Office of Public Works, Dublin , 
April 4, 1854. 



£ s. 


d. 


22,0 G5 2 


9 


94 1 


0 


22 1 


5 


73 6 


2 


10 9 


10 


158 5 


10 


69 17 


6 


163 1 


9 


120 2 


5 


10 0 


0 


66 8 


11 


334 6 


2 


94 17 


11 


126 5 


10 


116 18 


7 


270 0 


0 


42 18 


7 


45 15 


2 


23 2 


0 


58 10 


7 


14 0 


0 


556 2 


10 


80 0 


0 


543 4 


8 


41 2 


11 


34 1 


10 


612 19 


0 


450 4 


1 


840 11 


6 


1,409 15 


2 


73 15 


3 


716 4 


3 


22 17 


2 


37 4 


6 


144 1 


7 


68 9 


3 


252 7 


6 


298 16 


7 


40 15 


6 


54 15 


1 


91 0 


0 


- 


£2 



97,616 3 10 



30,348 1 1 



200,914 18 2 
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DRAINAGE — continued. 

8 & 9 Viet., c. 69; and 10 & 11 Viet., c. 79, &c. 



of Public Works, in the Tear ended December 31, 1853 — continued. 











Interest, &c., 












Loans 


paid with Moneys 


Total. 










paid. off. 


received under 












Award. 










EXPENDITURE — continued. 

















£ s. d. 


£ s. d. 


£ s. d. 


£ *. d. 






Liability Account — continued. 














Brought forward, . 


13,035 9 8 


4,667 15 11 


17,703 5 7 


175,304 16 11 






Kilbride, .... 


94 1 0 





94 1 0 








Kilmurry, .... 


9 10 4 


12 11 1 


22 1 5 








Kilcock, .... 


40 19 1 


32 7 1 


73 6 2 








Kinmeen, .... 


6 4 7 


4 5 3 


10 9 10 








Kiluiaganny, 


15S 5 10 


— 


158 5 10 








Keenagb, .... 


69 17 6 


— 


69 17 6 








Longford, .... 

















Lorrha, .... 


200 0 0 


17 12 11 


217 12 11 








Lougb-na-Saggart, . 


— 


10 0 0 


10 0 0 








Lough Crew, 


— 


66 8 11 


66 8 11 








Lough Dalla, 


160 6 4 


173 19 10 


334 6 2 








Lavally, .... 


94 17 11 





94 17 11 








Lough Corrib, Mask, and Carra, 


126 5 10 





126 5 10 








Lisdufl, .... 


30 6 6 


86 12 1 


116 18 7 








Moyour, . . . 

Mullafarry, 

Myles and Templebryan, , 


130 7 2 


139 12 10 


270 0 0 








28 9 9 


14 8 10 


42 18 7 








20 5 9 


25 9 5 


45 15 2 








Mullaun, .... 


10 10 1 


12 11 11 


23 2 0 








Maghera, .... 
Moyne and Crosspatrick, . 


33 4 4 


25 6 3 


58 10 7 








50 0 0 


13 17 11 


63 17 11 








Nobbcr, .... 


200 0 0 


43 12 10 


243 12 10 








Oranliill, .... 





80 0 0 


80 0 0 








Owenabrocka, 


500 0 0 


30 14 8 


530 14 8 








Owenkeagh, 


16 11 10 


24 11 1 


41 2 11 








Red Bog, .... 


19 15 0 


14 6 10 


34 1 10 








Rath or Olonecn, . 


200 0 0 


407 19 0 


607 19 0 








Ratooragli, 


420 4 5 


29 19 8 


450 4 1 








Rinn and Black River, 


840 11 6 


— 


840 11 6 








Strokestown, 


1,400 0 0 


' 


1,400 0 0 








Shrule, 


— 





— 








Shinrone, . 


500 0 0 


321 15 0 


821 15 0 








Shandon, . 


10 6 10 


12 10 4 


22 17 2 








Shandrum, 


23 16 9 


13 7 9 


37 4 6 








Sow, 


— 


144 1 7 


144 1 7 








Saleen Lough, 




68 9 3 


68 9 3 








Turlogbmore, 


_ 


_ 


_ 








Templemore, 


500 0 0 





500 0 0 








Tawnawoggaun, 


2 0 2 


38 15 4 


40 15 6 








Wilkinstown, 


28 17 9 


25 17 4 


54 15 1 








Wottonstown, 


50 0 0 


39 14 5 


89 14 5 








Total Expenditure — Liability 1 
Account, . . J 


19,011 5 11 


6,598 15 4 


25,610 1 '3 


25,610 1 3 














£200,914 18 2 



John Trimmer, Assistant Accountant. 
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IRELAND:— TWENTY-SECOND ANNUAL REPORT 



(A 8.)— PEERS, HARBOURS, 



An Account showing the Receipts and Expenditi 



Piers and Harbours, Acts D Vic., c. 3, and 10 & 11 Vic., c. 75 

To Amount received by way of Grant, 

'Mei™! from Loan JW, in aid of the following 
WoiLs, to be repaid after Piual Award, y : - - ° 

Belmullet Canal, 

Burren Pier, 

Ballywalter Pier. 

Cusliendall Pier, 

Dingle Pier, 

Duncannon Pier, 

Skull Pier, . 

To Amount recch-c.1 as Contribution in aid of Emails to Bally, 
vaughan Pier, from 0. Mahon. Treasurer, County Clare, . 

To Sundry Itcceipis ia aid of Works, for Sale of Plant, &e, 

Arran Island Pier, . 

Bunowen Pier, 

To Amount of Preliminary Expenses recovered:— 

Glenarm Harbour and Garron Point Pier, 

To Amount received in Repayment of Loan and Interest:- 
Bunowen Pier, 



Total Receipts, Tiers and Harbours, . 
Receipts is aid of Fishery Piers, for Tolls, <fc c . 

Total Receipts for Fishery Piers, 



To Glandore Pier, . 
Bing Pier, 
Cahore Pier, 



Office of Public Work, Dublin 
April 4, 1854. 



500 
100 
700 0 
500 0 
200 0 
250 0 
200 0 



272 7 10 
48 17 8 



11 7 8 
20 8 9 
0 2 0 



1,000 0 0 



2,450 0 0 
200 0 0 



321 5 6 
19 G S 

23G 9 4 



ORE of the 



£ i. A 
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AND FISHERIES. 



Commissioners of Public Works in the Tear ended December 31, 1853. Or. 





EXPENDITURE. 










— 


£ s. d. 


£ s. d. 


£ s. d, 




By Balance brought from last Account, .... 


- 


- 


2,010 15 5 




Piers and Harbours, Acts 9 Vie., c. 3, and 10 & 11 Tie., c. 75. 










By Amount expended on the following fixed projects, viz. : — 










Arran Island Pier, ...... 


8 2 6 








Brandon Pier, ...... 


94 3 11 








Bunowen Pier, ...... 


272 9 11 








Belmullet Canal, ...... 


69 3 2 








Ballyvaughan Pier, ..... 


121 7 4 








Cushendall Pier, . ..... 


643 19 5 








Clogher Head Pier, ..... 


0 15 5 








Dunany Pier, . ..... 


2 7 7 








Dingle Pier, . ..... 


5 0 0 








Kilmoro Pier, ...... 


264 6 2 








Newcastle Pier, ...... 


81 13 9 








Rosroe Pier, ...... 


3 1 6 








Tarbcrt Pier, ...... 


2 18 0 












1,569 8 8 






By Amount expended in Repairs, authorized per Act 16 and 17 










Vic., cap. 136: — 










Ardfry Pier, ...... 


15 0 0 








Ballywalter Pier, ...... 


11 2 9 












26 2 9 






By Amount expended on Preliminary Inquiry : — 










(JLonarm Harbour and Uarron Point Pier, . . ... 


— 


19 6 8 






By Amount transferred to Paymaster of Civil Services, in Repay- 










ment of Principal on Loan : — 










Bunowen Pier, . ..... 


— 


200 0 0 






Total Expenditure, Piers and Harbours, . 


- 




1,814 18 1 




Expenditure eor Fishers Piers. 










By Glandore Pier, ...... 


5 0 0 








Ring Pier, ....... 


4 19 9 








Total Expenditure for Fishery Piers, . 




- 


9 19 9 










3,835 13 3 




By Balance carried to next Account, .... 


- 


- 


423 6 8 










£4,258 19 11 



John Trimmer, Assistant Accountant. 

H 
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IRELAND APPENDIX TO TWENTY-SECOND REPORT 

(A 9.)— LAND IMPROVEMENT 
Act 10 Viet,, 



An Account showing the Receipt and Expenditdre of the 



RECEIPT. 


£ s. d. 


£ s. d. 


1 £ s. d. 


To Balance brought from last Account, 





, 602. 10 8 




Amount received from Treasury by way of Loan, 


500 0 0. 






Amounts received from Proprietors in repayment of preliminary 
expenses, .... J 


596 14 10 


1,096 14 10 








1,699 5 6 1 









(A 10.)— SHANNON 



An Account showing the Receipt and Expenriture of the 



RECEIPT. 


£ s. d. 


£ s. d. 


£ a. d. 


To Balance brought from the last Account, 












— 


9,220 12 0 


Works. 

' 
















Rents and Toils. 








To Amount received for Rents, . . , , 


1,192 17 7 






« „ Tolls, wharfage, &c. . , 


1,867 6 3 






» » Gauging and weighing boats (fees for), 


2 19 3 






» » Produce of sale of materials, , 


7 18 9 






» ,, Fines, . 


Q 3 4 






» ii Law expenses, amount recovered, . 


2 12 6 


3,073 17 8 














— 


3,073 17 8 








12,294 9 8 



Office of Public Work, Dublin, April 4, 1854. 
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PRELIMINARIES, 
cap. 32. 



Commissioners of Public Works, in the Year ended December 31, 1853. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


£ s. d. 


By Amount paid into Exchequer, in repayment of advances, 


— 


1,083 12 3 




Amounts paid for preliminary investigations, advertising, 










— 


433 8 1 










1,517 0 4 


Balance to next Account, . 4 . 


- 


- 


182 5 2 








1,699 5 6 



John Trimmer, Assistant Accountant. 



NAVIGATION. 



Commissioners of Public Works, in the Year ended December 31, 1853. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


£ s. d. 


Works. 








By Amount expended on -works at Foynes Island, 


- 


0 8 0 




Rents and Tolls. 








By Amount expended, viz.: — . 








Salaries and allowances, 


1,124 16 3 






Maintenance and repairs, , . 


2,530 3 0 






Gauging and weighing boats, • i . . 


0 14 0 






Rents, ...... 


27 7 5 






Taxes, ...... 


7 17 1 






Miscellaneous expenses, ..... 


31 11 6 










3,722 9 3 










3,722 17 3 


Balance, ..... 


- 


- 


8,571 12 5 








12,294 9 8 



J ohn Trimmer, Assistant Accountant. 



H 2 
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IRELAND:— APPENDIX TO TWENTY-SECOND REPORT 



(A 11.)— PARLIAMENTARY 



An Account showing the Receipt and Expenditure of the 



RECEIPT. 

To Balance, .... 

1. Salaries and Incidents op Office : 

To Amount received from the Treasury c 
Amount of Law Costs recovered. 
Registration Pees, 

Sundry Receipts, . 



i account of Vote, 



Total Receipt, “Salaries, <fcc., of Office, 

2. Public Buildings : 

To Amount received from the Treasury on account of Vote, 
Amount of sundry Receipts, 



Total Receipt, "Public Buildings,” 

3. Inland Navigations : — 

Tyrone Navigation, 

To Amount received on account of Rents, 

Ditto, Ditto, Tolls, ! [ 

Maigne River Navigation, 

To Amount of Y ote received from the Treasury, 
on account of Tolls, 

■ Ultto ’ on account of Incidents, . 

Total Receipt, “ Inland Navigations,” 

Carried forward. 




47 6 0 
396 6 11 



132 16 0 
33 1 9 
3 15 11 
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VOTES AND GRANTS. 



of Public Works, for the Year ended December 31, 1853. 



EXPENDITURE. 



1. Salaries and Incidents op Office : — 

By Salaries of the Board for one year, 

Salaries of the Establishment, including Engineers, 
Amount of Contribution to the Superannuation Fund, . 
Salaries of Supernumerary Staff, 

Law Expenses, ...... 

Postage, ...... 

Travelling Expenses of Inspection, iie., . 

Incidents, including Maps, Coals, &c., . 

Salaries of Commissariat Officers doing duty with the 
Board, ...... 

Travelling and Contingent Expenses of Commissariat 
Officers, ...... 

Amount paid for Progress Inspections Land Improve- 
ment Act, 10 Vic., c. 32, 




3,210 5 11 
12,319 18 9 
837 18 7 
3,817 10 2 
332 11 8 
497 8 1 
1,406 8 3 
609 16 4 

2,943 19 3 

713 11 8 



1,134 17 3 



27,824 



s. d.\ £ s. <1. 



5 11 



Salaries and Incidents of Fisheries : — 

By Salaries of two Inspecting Commissioners for one year, 
Travelling Expenses of Inspection or Survey, 
Advertisements, .... 

Incidents, ..... 

Total Expenditure, “ Salaries, &c., of Office,” 



794 3 5 
200 1 3 
20 3 G 
70 17 2 



28,909 11 



3 



2. Public Buildings : — 

By Repairs of Building, Furniture, &c. : — 

Charitable Bequests Office, 

Custom House, . 

Dublin Castle, ..... 
Incumbered Estates Office, 

Four Courts, ..... 
Incidents, ..... 
Irishtown Church, .... 
Phoenix Park, ..... 
Record Buildings; .... 
Additions to Record Buildings, . 

Royal Hibernian School, 

Royal Hospital, .... 

Stationery Office, .... 
Stores, City Quay, . 

Late Inland Navigation Office, . 

Maynooth College, .... 
Census Office, ..... 
Royal Irish Academy, .... 
Income Tax Office, .... 
Belfast College, .... 

Cork College, ..... 
Galway College, • • 

Total Expenditure, “Public Buildings," 



3. Inland Navigations : — 

Tyrone Navigation, 

By Payments for Labour and Materials, 
Salaries of Inspector, Lock-keepers, <fcc., 
Incidents, . 



106 1 0 
1,683 8 3 
4,511 4 4 
461 7 1 
1,846 8 11 
68 5 9 
72 3 2 
4,692 13 6 
362 7 7 
750 7 3 
903 12 9 
806 10 8 
88 5 5 
85 7 3 
57 13 9 
138 17 7 
193 6 9 
1,605 19 11 
295 8 4 
533 13 3 
4SG 4 0 
635 3 7 



20,384 12 1 



195 10 11 
141 16 0 
84 3 6 



Maigue River Navigation, 

By Payments for Labour and Materials, . 

Salary of Inspector, .... 
Incidents, . 

Total Expenditure, “Inland Navigations,” 



90 8 6 
33 14 0 
9 6 4 



Carried forward, 



49,849 2 7 
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IRELAND:— APPENDIX TO TWENTY-SECOND REPORT 



(A 11.) — PARLIAMENTARY 



Receipt and Expenditure on account of Parliamentary y 0 t ea an( j 



RECEIPT — continued. 
Brought forward, 

4. Harbours : — 

Howth Harbour, 

To Amount of Vote received from the Treasury, 
Ditto, Rents received, . 



Dunmore Harbour, 

To Amount of Rents, &c., received, . 
Ditto, Dues, . 



Donaghadee Harbour, 

To Amount of Vote received from the Treasury, 
Ditto, Rents received, _ . 



Total Receipt, “Harbours” . 

5. Insolvent Court, 

6. Marshalsea: — 

To Amount received from the Treasury on requisition, 

7. Kingstown Harbour: — 

To Amount received from the Treasury on account of Vote 
Ditto, on account of Dues, . . * 

Ditto, Rents, 

Ditto, Ditto, Sale of Land, 



Total Receipt, “ Kingstown Harbour,” 



8 . 



Convict Depots and Constabulary Barracks 

To Amount received from the Treasury on account of Vote 
bunary KeceiDts. - ’ 



Total Receipt, “Convict Depots,” <fec. 

9. Central Criminal Lunatic Asylum 

To Amount received from the Treasury on account of Vote, 

10. Central Criminal Lunatic Asylum Maintenance:— 

To Amount of Vote received from the Treasury, 

Ditto, Rents received, 

11. Mountjoy Prison (Building) : 

10 "'Sat 0,1 » f 7°*’ 

12 u Maynooth College (Enlargement Act, 8 & 9 Vic., c. 25) 

To Amount received for Sale of Old Lead, 

13. Provincial Colleges (Act 8 & 9 Vic, c. 66), 



Total Receipt, “Provincial Colleges,” 
Carried forward. 



£ s. d. 


£ s. d. 


£ s. d. 


' — 


— 


60,467 10 2 


110 0 0 






64 3 7 








174 3 7 




105 4 2 






15 4 1 








120 8 3 




301 0 0 






5 0 0 






— 


30G 0 0 


600 11 10 






— 


NIL 






— 


300 0 0 




9,028 0 0 




— 


1,102 18 7 




— 


344 14 6 






618 5 3 




- 




11,093 18 4 





2,200 0 0 






3 3 3 




- 




2,203 3 3 




- 


649 2 10 


_ 


313 0 0 




— 


27 10 0 








340 10 0 





1,007 16 6 




— 


3 0 0 








1,010 16 6 


— 




90 1 4 






Nil. 


— 


— 


76,755 14 3 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

VOTES AND GRANTS — continued. 



Grants in the Year ended December 31, 1853— continued. 



EXPENDITURE — continued. 



Brought forward, 

4. Harbours : — 

Howth Harbour, 

By Payments for Labour, &c., 

Salary of Harbour Master, 
Incidents, 



Dumuore Harbour, 

By Payments for Incidents,, 



49,849 



261 1 3 
5 0 0 
108 14 5 



d. 

7 



Donagbadee Harbour : — 

By Payments for Labour and Materials, 
Salary of Harbour Master, 

Incidents, .... 

Total Expenditure, “ Harbours,” 



144 2 0 
19 1 10 
16 3 7 



179 7 5 



598 6 8 



5. Insolvent Oourt, 



15 9 10 



6. Marshalsea, 



321 18 2 



7. Kingstown Harbour : — 

By Stone Materials, Labour included, 

Ballast supplied under contract, 

Maintenance, Repairs, &c.. 

Salaries of Harbour Master, Engineer, &c., 
Boatmen, Watchmen, <fcc., 

Incidents and Contingencies, 

Rents and taxes, .... 

Total Expenditure, “ Kingstown Harbour,” 

8. Convict Depots and Constabulary Barracks : — 

By Repairs of Building, Furniture, &c. : — 
Constabulary Depot Barracks, Pbcenix Park, 
Smitbfield Convict Depot, 

Grangegorman Convict Depot, . . . 

Mountjoy Prison (maintenance), 

Total Expenditure, “ Convict Depots,” &c., 

9. Central Criminal Lunatic Asylum, 



7,371 13 4 
110 4 0 
1,286 3 0 
731 11 6 
572 1 4 
321 5 11 
47 8 11 



10,440 8 0 



1,357 0 4 
157 17 9 
79 15 3 
510 1 0 



2,104 14 4 



Nil. 



10. Central Criminal Lunatio Asylum Maintenance : — 
By Repairs of Building, &c., .... 



184 8 6 



11. Mountjoy Prison (Building): — 
By Payments for Extra Works, 



9 0 



12. Maynooth College (Enlargement Act 8 & 9 Vic., c. 25): — 

By Payments for extra works, &c., 

13. Provincial Colleges (Act 8 & 9 Vic., c. 66) : — 

By Payments for fittings, &c., 

Belfast College, .... 

Galway College, .... 

Total Expenditure, “ Provincial Colleges,” 

Carried forward, 



1,210 5 0 



44 17 6 
1 19 9 

46 17 3 



65,819 19 4 
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IRELAND APPENDIX TO TWENTY-SECOND REPORT 



(A 11.)— PARLIAMENTARY 



Receipts and Expenditure on account of Parliamentary Votes and 



RECEIPT — continued. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, 

14. Female Convict Prison : — 

To Amount received from the Treasury on account of Vote, . 

15. Belfast Custom House, Post Office, Arc. : — 


- 


- 


76,7 55 14 3 
1,000 0 0 






To Amount received from the Treasury on account of Vote, . 

16. Expenses of the Queen’s Visit, 

1 1 . Salaries and Incidents of Extraordinary Staff 


15,500 0 0 
Nil. 


- 


- 


To Amonr.t of sundry credits in adjustment, . 


- 


- 


461 4 5 






£ 


03,716 18 8 



Office of Public TFor/b, Dublin, 
April 4, 1854. 
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VOTES AND GRANTS —continued. 



Grants in the Year ended December 31, 1853 — continued. 



EXPENDITURE — continued. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, 


- 


- 


65,819 19 4 


14. Female Convict Prison, ..... 


- 


- 


Nil 


15. Belfast Custom House, Post Office, &c. : — 








By Amount paid on account of Purchase of Site, 




1,904 18 2 




Ditto, Ditto, Law expenses, 


— 


89 3 1 










1,994 1 3 


16. Expenses of tiie Queen’s Visit, 1853, 


- 




1,240 15 4 


1 7. Salaries and Inoidents of Extraordinary Staff, . 


- 


- 


323 18 8 








69,378 14 7 


Balance, 


— 




24,338 4 1 






£ 


93,716 18 8 



John Trims: er, Assistant Accountant. 



I 
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(A 12.) MAINTENANCE 



Dr. 



An Account showing the Receipt anil Expenditdee of the 



RECEIPTS. 

To Balance from the undermentioned Accounts, viz. : - 

Grant Roads, . 

Post Roads, 

Roads and Bridges. 

1. Grant Roads: — 

To Amount received per Treasury, 



Total Receipts, « Grant Roads,” 

Carried forward, 



•£ s. d. 



1,203 10 G 
925 9 3 
317 2 8 



3,300 0 0 



£ s. d. 



2,446 2 5 



3,300 0 0 
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OF ROADS, &c. 



Commissioners of Public Works, in the Tear ended December 31, 1853. 



EXPENDITURE. 



- 1. Grant Roads. 

Antrim, By Antrim Coast Road, 



Clare, By Ennis and Woodford, 

„ Burreu, 

Killaloe and Tomgraney, 

, Ennis and Kilfenora, 

, ' Loughgraney and Loughrea, 

, Tulla and Gort, 

, Tulla and Loughgraney, 

, Kilkislien and Limerick, 

„ Bellia, Killalia, and Loopkcad, 

„ Dnnahy and Rehy, . 



Cork, Kenmare and Glengarifie, . 

Fermanagh, Fivemiletown and Clones, 

Galway, Barna and ClonifF, . 

„ Portunina and Monntshanuon, 

„ Spiddle and Costelloe, 

„ Streamstown, Cleggan, and Aughris, 

„ Ennis and Woodford, 

„ Culfin Road, 

,, Tulla and Gort, 

„ Goroman and Glonile, 

,, Loughgraney and Loughrea, 

„ Ballinlawless, 

„ Marblehill and Dalystown, . 

„ Ballinaboy and Bunowen, . 

„ Screeb, 



Kerry, 



Tahalla Bridge and Derriquin, 
Ballinaholly, 

Ballinskelligs, 

Blackwater and Tahilla, 

Caliircivcen and Kenmare, . 
Kenmare and Castletown, 

Killarnoy and Bantry, 

Meanus and Beahnenagh, 

Sneem and Killarney, 

Waterville and Ballycamahan, 
Kenmare and Glengariffc, 

Tralee and Listowel, 

Tralee and Castlcmaine, 

Bedford, Shanagolden and Listowel, 
Listowel, Gunsboro’, and Liselton, 



Limerick, Glenstael Road, 

„ Glenquin and Gonlbonrn, 



Tipperary, Glenstael Road, 

Total Expenditure, “ Grant E 
Carried forward, 



132 17 0 
40 12 4 
114 7 0 
31 11 7 
110 18 6 
62 S 8 
95 10 8 
92 12 11 
59 9 7 
58 18 6 



- 




42 16 


10 


221 9 


3 


61 3 


9 


46 19 


1 


71 10 


7 


22 14 


0 


32 19 


11 


38 18 


10 


119 17 


4 


40 15 


10 


39 3 


9 


30 17 


0 


22 7 


10 


27 6 


6 


97 15 


1 


53 3 


1 


21 8 


1 


70 19 


7 


60 0 


10 


47 4 


5 


65 17 


6 


86 0 


5 


50 0 


4 


147 13 


3 


163 1 


1 


83 18 


10 


112 13 


2 


121 12 


5 


16 10 


3 


72 13 


9 



1,078 1 7 



89 4 0 
8 6 4 



4,101 19 11 

I 2 
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IRELAND:— APPENDIX TO TWENTY-SECOND REPORT 



(A 12.) — MAINTENANCE 



An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPTS — continued. 

Brought forward, 



. Post Roads : — 

To Amount received per Treasury, 



Total Receipts, “ Post Roads,” 

3. Roads and Bridges : — 

To Amount received per Treasury, . 

To snndry Audit Disallowances, 



Total Receipts, " Roads and Bridges,” 



Office of Public Works, April 4, 1854. 



£ s. d. 


£ s. d. 


£ s. d. 


- 


- 


5, 74G 2 5 




1,550 0 0 









1,550 0 0 




8,150 0 0 






11 13 4 








8,161 13 4 






£15,457 15 9 



Dr. 



(A 13.) — EMPLOYMENT 
Ax Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT. 

To Balance on 31st December, 1S5-’ viz~~ 

Cash, . _ ’ 

At debit of Personal Accounts, *’*’*■ 
To Transfer from Grant Loans,” in part payment of sum advanced to that service,' 



Ojf.ce of Public Works, Dublin, April 4, 1854. 



159 14 5 
13,072 13 0 



2G0 17 
431 1 
2,500 0 



3,191 19 1 



£16,424 6 6 
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OF ROADS, &c. — continued. 



of Public Works, iu the Year ended December 31, 1853— continued. 



EXPENDITURE — continued. 



Brought forward, 



2. Post Roads 



By County Clare, 
Cavan, 



Carlo’ 

Down, 

Donegal, 

Galway, . 

Kerry, 

Kilkenny, 

Londonderry, 

Limerick, 

Mayo, 

Tipperary, 

Westmeath, 

Queen’s, . 



Total Expenditure, “Post Roads,” 



By County Clare, 
„ Cork, 



Galway, . 

Kerry, 

Limerick, 

Mayo, 

Roscommon, 

Tipperary, 



Total Expenditure, “ Roads and Bridges,” 
By Balance carried to next Account, 



243 6 11 
120 0 0 
394 12 0 
98 5 0 
1G7 18 9 
27 0 0 
35 0 3 
02 10 0 
02 0 0 
144 19 1 
50 0 0 
243 2 7 
16 9 11 
41 13 4 



1,853 13 2 
1,655 15 8 
1,363 6 11 
724 5 6 
513 1 11 
952 9 5 
269 0 2 
5 83 3 8 



4,101 19 11. 



1,687 7 10 



7,814 16 5 
1,853 11 7 



£15,457 15 9 



John Trimmer, Assistant Accountant: 



OF LABOURING- POOR. 

of Public Works, in the Year ended December 31, 1853. 




Cr. 


EXPENDITURE. 


£ s. d. 


£ s. d. 


By Repayment to Exchequer, ...... 


3,000 0 0 




By Payments in Dublin, ...... 


2S2 11 S 




By Amount cleared and carried to credit of Pay Clerks in reduction of Balances, . 


3,129 5 11 ! 








6,411 17 7 












10,012 8 11 






16,424 6 6 



John Trimmer, Assistant Accountant. 
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IRELAND:— APPENDIX TO TWENTY-SECOND REPORT 



(A 14.)— MISCELLANEOUS 



As Account slowing the Receipt and Expenditure of tlie Commission™ 



RECEIPT. 

To Balance brought from the last Account, 



1. Boyne River Navigation : — 

To Amount of Tolls, &c., received, 



Total Receipt “ Boyne River Navigation,” 

NTENANCE OP CERTAIN TURNPIKE RoADS : 

3 Ilowtli Road: — 

Received instalment as per agreement, 



To Navan Road: — 

Amount of Tolls received, . 



Total Receipt “ Maintenance of certain Turnpiko Roads,” 

3. Portumna Bridge: — 

To amount of Tolls received. 

Total Receipt “Portumna Bridge,” . 

4. Limerick Floating Dock, Act 10 & 11 Yict, cap 198-— 

To amount received from the Paymaster of Civil Services, 
Proceeds of sales of Plant, &c., . , 

Total Receipt “ Limerick Floating Dock,” 

5. Hechter'S Account foe Loans, Act 8 A- 9 Tic., cap. 117 — 

lo liarway Harbour : — r 

Amount of Tolls received, 



To Limerick Bridge, Harbour, ic. : 

Amount of Tolls received, . 

Rents, . 



Total Receipt “Loans Receivers’ Account,” 
6. District Lunatic Asylums, Act 8 & 9 Viet., cap. 117 •- 

To Ball] nasi oe District Lunatic Asylum :— 

Received from the Paymaster of Civil Services, 

To Belfast District Lunatic Asylum : 

Wiye.1 from the Paymaster of Civil Services, 
iransferred from Limerick Lunatic Asylum, 



Carried forward, 



1,381 2 9 



1,556 14 11 



8,G21 3 5 
238 4 G 



7,500 0 0 
71 12 8 



£ s. d. 


£ s. d. 


— 


4,762 14 1 


370 9 3 






370 9 3 


276 18 5 




1,381 2 9 


1,658 1 2 




121 18 1 


121 18 1 




8,950 0 0 




742 15 7 






9,692 15 7 


1,556 14 11 




8,859 7 11 


10,416 2 10 


113 17 8 


7,571 12 8 




7,685 10 4 


27,022 1 0 
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SERVICES. 



of Public Works, in tlie Year ended December 31, 1853. 



EXPENDITURE. 



1. Boyne River Navigation : — 

By Labour and Materials, . 

Salaries and Incidents, . 

Repayment on account of Loans, viz. : — 

Interest, 

Total Expenditure “Boyne River Navigation,” 

2. Maintenance of certain Turnpike Roads : — 

By Howtk Road : — 

Labour and Materials, . ... . 

Salary of Overseer, . 

Incidents, ...... 

By Navan Road : — 

Manual Labour, . 

Materials for Surface Repairs, . . . . 

Rents, ....... 

Salaries — Superintendent and Pay Clerk, £129 1 1 

„ Overseer, . . . 65 0 0 



Tradesmen’s Bills, .... 

Interest on account of Loans, 

Total Expenditure “Maintenance of certaiu Tamp ike Roads,” 

3. Portumna Bridge : — 

By Salaries, ..... 
Incidents, . . . . 

Repayment on account of Loan : — 

Principal, 

Total Expenditure “ Portumna Bridge,” 

4. Limerick Floating Dock, Act 10 & 11 Vic., cap. 198 : — 

By Works under Contract, .... 

Labour, ...... 

Plant and Materials, .... 

Salaries and Incidents, .... 

Total Expenditure “ Limerick Floating Dock,” 

5. Receiver’s Account for Loans, Act 8 & 9 Vic., cap. 117 : — 

By Galway Harbour : — 

Labour and Materials, .... 

Salaries and Incidents, .... 
Payments on account of Parliamentary and other expenses 
connected with the New Harbour Bill, 

By Limerick Bridge, Harbour, &c. : — 

Labour and Materials, .... 

Salaries and Incidents, .... 
Repayments on acoount of Loans : — 

Interest Account, . 

Total Expenditure “ Loans Receivers’ Account,” 



6. District Lunatic Asylums, Act 8 & 9 Viet., < 
By Ballinasloe District Lunatic Asylum, 



117. 



379 6 3 
30 15 0 
0 13 6 



228 10 1 
488 19 6 
96 5 7 



194 1 1 
6 2 10 
350 0 0 



243 15 11 
487 4 7 



160 0 10 
1,798 1 6 

6,500 0 0 



188 4 10 
218 7 4 



45 10 0 
1 4 6 



1,106 4 0 
5,243 13 8 
406 18 7 
528 7 8 



1,455 18 3 



7,285 3 11 



9,914 0 7 



By Belfast District Lunatic Asylum : — 
Works under Contract, . 

Architect for Professional Services, 
Salaries and Incidents, . 

Fitments, 



Carried forward. 



3,688 16 6 
100 0 0 
157 2 7 
20 6 8 



19,525 10 10 
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IRELAND:— APPENDIX TO TWENTY-SECOND REPORT 



(A 14.)— MISCELLANEOUS 



RECEIPT. 



Brought forward. 

District Lunatic Asylums — continued , . 

To Clonmel District Lunatic Asylum : — 
Received from the Paymaster of Civil Service! 



To Eglinton Lunatic Asylum, Cork : — 

Received from the Paymaster of Civil Services 
Received proceeds of Sale of Old Materials, 



To Kilkenny District Lunatic Asylum, 



To Killarney District Lunatic Asylum : 

Amount received for Grass sold. 



To Limerick District Lunatic Asylum, 

To Londonderry District Lunatic Asylum, . 



To Mullingar District Lunatic Asylum ' 
Deceived from the Paymaster of Civil Services, 
Deceived from tile Contractor for use of Grounds 



Receipt and Expenditure on account of Miscellaneous Serrices 

£ S . d . 



£ s . d . 



27,022 1 0 



9,000 0 0 
15 0 0 



9,015 0 0 



To Omagh District Lunatic Asylum • 

Received from the Paymaster of Civil Services, 

Proceeds of Sale of 3J per Cent. Stock, reverting to Com’ 
Hay'S™'! °“ fira ' ” t,lemenl « £ Contractor's Account, . 



To Rieimond Lunatic Asylum, Duiilin 
deceived from the Paymaster of Civil Ser 



To Sligo District Lunatic Asylum •— 



Total Receipt, “District Lunatic Asylut 
Carried forward. 



8,500 0 0 
15 0 0 



5,000 0 0 



550 S 4 

10 12 0 



0 5 0 
Nil. 

Nil. 

S,515 0 0 



S,000 0 0 



10,000 0 0 

18 G o 



52,139 2 2 
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SERVI CES — continued. 



in the Year ended December 31, 1853 — continued. Or. 



EXPENDITURE. 



Brought forward, 



District Lunatic Asylums —continued, 



By Clonmel District Lunatic Asylum : — 

Purchase of Lands, .... 

Works under Contract, .... 

Labour, ...... 

Incidents, ..... 

By Eglinton Lunatic Asylum, Cork : — 

Works under Contract, .... 
Labour and Materials, .... 
Furniture and Fitments, 

Architect for Professional Services, 

Salaries and Incidents, .... 

By Kilkenny District Luuatic Asylum : — 

Labour aud Materials, .... 
Furniture and Fitments, 

Architect for Professional Services, 

Incidents, ..... 

By Killarnoy District Lunatic Asylum : — 

Works under Contract, .... 
Labour aud Materials, .... 
Furniture aud Fitments, 

Architect for Professional Services, 

Salaries and Incidents, .... 

By Limerick District Lunatic Asylum : — 

Transferred to Belfast Lunatic Asylum, . 

By Londonderry District Lunatic Asylum : — 

Purchase of Lands, .... 
Incidents, ..... 

By Mullingar District Lunatic Asylum : — . 

Works under Contract, .... 
Architect for Professional Services, 

Salaries aud Incidents, .... 

By Omagh District Lunatic Asylum : — 

Works under Contract, .... 
Labour and Materials, .... 
Furniture and Fitments, 

Architect for Professional Services, 

Salaries and Incidents, .... 

By Richmond Lunatic Asylum, Dublin : — 

Works under Contract, .... 
Labour and Materials, .... 
Architect for Professional Services, 

Fitments, ..... 
Salaries and Incidents, . 

By Sligo District Lunatic Asylum : — 

Works under Contract, .... 
Plant and Materials, .... 
Furniture and Fitments, 

Salaries and Incidents, .... 
Total Expenditure “ District Lunatic Asylums,” 



Carried forward, 
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IRELAND:— APPENDIX TO TWENTY-SECOND REPORT 

(A 14.)— MISCELLANEOUS 



Receipt and Expenditure on account of Miscellaneous Services 



RECEIPT 

Brought forward, 



7. Sundry Accounts 



To BT. de la C. Crommellin, amount received to keep up Policies 

nrlvoTT. 06 w ] t IS Ilf % for £l0 ’ m > «« security for loan 
ad\ anccd by late Loan Commissioners, 

To Works Advances : 

Transfers in adjustment of Personal Accounts, 



To Roads formerly under Contract 
Transfer in adjustment of Personal Accounts, 

To Barna Pier, 

To Treasury Advances for Pish Curing, 

To Land Improvement Loans Repayments 
Amount received from Proprietors, <fec., 

T “ St T "i“ nre ‘' S ° f Counti<,s »» d »“«». i» 

“^ 7 “ “ bd "« 

ToP ™»T;Li 3 ir 0e ° t ' s ‘ oct -“ ld out for ° s 
”-SS3£sf; si “ k ' '»™ 

To Drainage repayments : — 

nDef *• 



u jAiamage repayments: — 

Received from Defaulters, . 

To Temporary Receipts, 

To Castletown Embankment 
Received Instalment under Act 10 Tict., cap. 32, 

To Deposit Accounts : — 

Antrim Countv, 

to ^ 

To Fishery Weirs, Ac.: 

Received for Improvements, 

To Fishery Districts: — 

Amount received. Fines inflicted, 



Total Receipt, “ Sundry Accounts,” . 



3,304 14 9 
147 14 6 



NiL 

S61 10 11 



Office of Public Worh, Dublin, 
April 4, 1834. 



198 3 0 

0 0 G 
Nil. 

Nil. 



4,917 1 11 



3,452 9 3 

2,839 14 2 
178 S 7 

35 6 11 



861 10 11 
110 0 0 

0 14 8 



■£ s. d. 
79,1G1 3 2 



13,410 6 2 



:£92,571 9 4 
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SERVICES — continued. 



in tlie Tear ended December 31, 1853— continued. Or. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, 


— 


— 


75,690 7 6 


7. Sundry Accounts. 








By N. do la C. Cromiuellin, amount paid, being one year’s 








Premium of Insurance on his Life, 


330 0 0 










330 0 0 




By Works Advances : — 








Amount transferred to the Paymaster- General, being 








balance of Advances made from the Commissariat 








Chests, for Relief Works in Ireland, . 


1,779 12 8 






Transfers in adjustment of Personal Accounts, &c., 


27G S 6 










2,056 1 2 




By Roads formerly under Contract, 


- 


Nil. 




By Barna Pier : — 








Labour Accounts, ..... 


— 


25 0 0 




By Treasury Advances for Fish Curing : — 








Balance unexpended, transferred to the Paymaster-General, 


— 


876 6 1 




By Land Improvement Loans Repayments : — 








Transferred to the Paymaster of Civil Services, . 


— 


496 15 9 




By amount transferred to the Paymaster of Civil Services, . 


4,808 18 2 










4,808 18 2 




By Payments to Contractors, Stock sold out, 


2,740 15 4 






Transferred to Omagh Lunatic Asylum, . 


556 8 4 






Payments to Contractors and Pay Clerks, Dividends on 








Investments, ...... 


98 1 9 










3,395 5 5 




By Drainage Repayments : — 








Transferred to the Paymaster of Civil Services, . 


— 


2,717 8 3 




By Temporary Receipts, amount repaid, 


- 


179 5 10 




By Castletown Embankment : — 








Amount expended, ..... 


— 


35 6 11 




By Deposit Accounts : — 








Antrim County — Expenses of Inspection of proposed Line 








of Road from Carrickfergus to Larne, 


3 16 8 






Paid Expenses of Arbitration, .... 


G48 19 3 










652 15 11 




By Fishery Weirs, &c. : — 








Expended in Improvements, .... 


— 


110 11 1 




By Fishery Districts : — 








Amount transferred to Conservators of Fisheries, 


— 


23 14 8 




Total Expenditure, “ Sundry Accounts,” 


- 




15,707 9 3 


Balance, ..... 


- 




1,173 12 7 








£92,571 9 4 



John Trimmer, Assistant Accountant. 



K 2 
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(B.) — LAND IMPROVEMENT ACTS, lOti Viet., chap. 32, &c. 

Schedule Showing tlw Proprietors who hare applied for and obtained Loans, the amount applied for 
turned, and issued by Instalments, with the Date of the last Issue, and also the Amount of Loins subsemeS 
cancelled or relinquished to December 31, 1853. ™ ent v 



NORTHERN DISTRICT. 



Antrim, Lower, 
Antrim, Upper, 



William C. I). Johnston, 
Clotworthy Walkinshaw, 
Alexander Montgomery, 
George J. Clarke, . 
Alexander Arthur, . 
Alexander H. Haliday, . 
Alexander Id. Holiday and 
William Ik Holiday, 
Thomas Greg, . 

Viscount Ternpletowii, 
John Thompson, 

Robert Thompson, . 

Jolm Wallace, . 

Robert Thomson, . 

John Thomson, 

William Crawford, . 
Alexander H. Holiday, 
Alexander Stewart, .' 
Alexander G. Fullerton, 
Jolm M'Gildowiicv, . 

John M‘Nenle,.jun., 

Earl of Antrim, 

Alexander U. Fullerton, 
Earl of Antrim, 

Hugh Reeky. . 

George A. Wray, . 

Iiitto, ’ 

Ditto, 

Elizabeth Anderson, 

H ugh and Robert .Indorse 
Charles Price, . 

Andrew Sharpe, 

Hugh M‘Neile, 

George Macartney, . 
William Trail. . ' . 

Henry Murphy, 

: James S. Moore, 

I Thomas Ilincks, 

John Montgomery, . 
j Janies R. rhillott, . 

! John Cromie, . 

I Henry Anderson, 

■ Earl of Antrim, . i 
SuEumundW.Macnaghten' 



i Thoi. 
Hem- 



Glenajxn, Lower: 



Toome, Lower, 
Toome, Upper, 



John Montgomery, 
Thomas G. Uatt, ' . 
Samuel Ferguson, . 
George Macartm-v, . 
John M-N l ile, . 

! Edmund XI- Donnell. 

| Earl of Antrim, 
j Alexander MacnnJey, 

| Edmund F. Cnppage, 
James Agnew, 

| Earl of Antrim, 

| Edmund M'Donnell, 

| Ditto, 

i William Anderson, . 

! Hugh Montgomery, . 

I Ditto, . ‘ . 
j Arthur Henry, . 
i Alexander Montgomery, 
Arthur Henrv. . . 

I Ditto, * . . 

John M'XVile, . 

Sir Robert S. Adair,” 
John Thompson, . 



4,1157 5 i) 

i), 00 ll 0 0 

l'i,OIIO 0 0 

a, ooo o o 



a, ooo o o 
a, ooo o o 
a, r>oo (i o 
a, ion o o 

3,i 04 a 8 
i,.iuo io a 

8 ,(i(i 7 I) 0 
1,034 15 in 
1,300 ll 0 
1,018 8 0 
1,400 



100 



0 0 
0 



11,773 0 0 
13,474 S 11 
1,1100 0 0 



3.000 (I 0 
3,458 0 0 
0,551 13 ll 

13 , 01)0 0 II 

1.000 () o 

3,830 2 3 

c,i ;08 ia 0 



Gross Total, £ \ 331,708 G 3 



Coleraine, . j Mitcliell Smyth, 



1,013 G 4 
1,481 18 10 
0 , 531 ) 0 n 
1,060 0 0 



Amount 
cancelled or 
relimpiislicd. 



a , 000 0 

4.0110 0 

3.0110 0 
1,300 0 



1,500 0 
1,500 0 
5110 0 

a, ooo o 

1 ,IIIHJ 0 

ROOD 0 
1,350 0 
300 0 
100 0 
500 0 
1,000 0 
ino o 

250 0 



1,0(10 0 
150 0 
150 0 



100 0 I 
1,300 0 i 
000 0 l 
4,1100 I) l 



4,1100 0 
3,1 «)0 (I 
1,000 0 
1,0011 0 

3.000 0 

a,5uo n 

2.500 0 

1.500 I) 

1.000 0 

1,500 0 

700 0 
500 0 
1,000 0 
ooo o 
330 0 
0,1100 (I 



/ 430 
1 1,050 



1,000 0 0 
1,000 0 0 
4,000 0 0 



Amonnl 




N».or 


issued. 




s. 


£ 




d 




480 


0 


0 


3 


Kill 


[j 


0 


1 


2 , 001 ) 


0 


0 


5 


2 , 001 ) 


0 


0 


5 


2,000 


0 






1,000 


0 


0 


3 


400 


0 




1 


240 


0 


0 


1 


46 T) 


0 


0 


3 


(140 


0 


0 


4 


1,000 


0 


0 


4 


1,200 


0 






1,200 


0 


jj 


4 


1,500 


0 


0 


5 


000 


1 ) 






1,5110 


0 


0 




1,000 


1 ) 


0 








0 


3 


000 


0 


0 


3 


1,000 




0 


4 


200 






5 


100 


0 


0 




100 


0 




1 


200 


0 


0 


1 


80 


0 


0 


4 


80 


0 


0 


1 


800 


0 


0 


2 


101 ) 




0 


1 


400 




0 




100 


0 


0 




800 


0 


0 


4 


120 


0 


0 


4 


GO 


0 


0 


2 


j 1,000 


0 


0 


2 


ICO 


0 


0 


5 


1,500 




0 


5 


720 


0 


0 


4 


2,000 


0 


0 


4 


1,000 


0 


0 




Gill) 


0 




3 


450 


0 


0 


5 


1,500 


0 


0 


5 


120 




0 


4 


050 


0 






1,200 


0 


0 


3 


Out) 


0 


(1 




2,000 


0 






400 


0 


0 






0 






400 




0 


1 


2 500 


0 


0 




3,500 




0 




1,0110 




0 




200 


0 




1 


1,500 


Ij 


0 


5 


420 






3 


5111 ) 


0 






2110 






1 


000 


0 






200 




0 




4,000 


0 


0 




GOO 


0 


0 


5 


1,300 


0 


0 


U i 


08,030 


~ 


0 


- j 


800 


0 


0 


4 


1,000 


0 


0 




4,000 


0 


0 


8 


480 


0 


0 


4 • 



10 April 1853 . 
I 0 Jau., „ 

0 Sept., ]* 5 ti. 
10 Nov., 1810 . 



15 June, 1850 . 
10 March, 1853 . 
10 April, „ 



13 April, „ 

8 Feb., „ 

35 July, „ 
11 Jau., „ 
31 June, 1848. 
11 Sept., 1801. 
23 Dec., 1850. 
7 Nov., 1851. 
7 March, ,, 

7 Aug., 1852. 
10 „ 

2!) July, „ 
28 „ „ 

4 Dec., 

1!) May. „ 

0 „ ’ 1848. 
21 May, 1802. 
11 July, „ 
15 April, „ 
33 Dec., „ 
20 Nov., „ 
10 Aug., 1848. 

OJan., 1853. 
3 Aug., „ 
10 Nov., ,. 
June, 183(1. 
■Ton., 1851. 

'4 Feb.,’ 1852. 

23 June, 1833. 

24 ,. 1851. 

28 Oct., 1852. 
18 „ 1648. 

G Dec., „ 

5 April, 1852. 

G „ 1.843. 

14 June, „ 
28 Nov., „ 

13 ( let., „ 

15 June, „ 

.7 „ 1600. 

5 April, 1848. 

28 Oct., 1848. 
2!) Jan., 1851. 
Jli Aug., 1S30. 

1 June, 

3 Nov, 1853. 
i 15 „ „ 

1 3 Dec, 1848. 
! 18 Aug, 1852. 

1851. 



1 F 40 . 
1850 . 
| 4 March, „ 
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(B.) Schedule showing the Proprietors who hare applied for and obtained Loans, <fcc. — continued. 



Boy] ash, 
Eunishcnven, 
East, 



Thomas M'CIellan, . 
Hamill Smyth, 

Henry Richardson, . 
Griffin C. Galt, 

Acliesuu Lyle, . 

Thomas M‘Clellau, . 
Robert Alexander, . 
Johu Lyle, 

John Crronie, . 

William W. Sillito, . 
Alexander M'Laughlin, 
.Tames B. Ball, 
Alexander M'Langlilin, 
Robert Alexander, . 
Thomas Scott, 

William Osborne and J 
sepli Osborne, 

Marcus M'Causland, 
Richard Hunter, 
Alexander Ross, 

Sir Henry H. Bruce, 
George V. Sampson, 
Benjamin Lane, 

William Lane, 

John Martin, . 

James M‘Sparrow, 
William Wilson, 

George V. Sampson, 
Richard Hunter, 

George Craig, . 

William Graves, 

Richard Hunter, 

John P. Hewitt, 

Earl Clancarty and c 
Richard Hunter, 

James Courtenay, 

John Litbgow, 

Anthony Babington, 
Aelieson Lyle, . 

John B. Beresford, 
Aelieson Lyle, . 

Peter B. Maxwell, 
Thomas Scott, 

Peter B. Maxwell, 

Gross Total, 



John Hamilton, 

Earl of Arran, 

George C. G. Wray, 
Thomas Brooke, 

Arthur Walker, 

Joseph Welsh, 

Sophia Major, . 

Sarah Cassidy, 

Claudius Hamilton 

Thus. Wark and Step 
Wark, . 

William Sinclair, 
George C. G. Wray, 
Robert G. Montgomery, 
George C. G. Wray, 
Thomas Brooke, 
William Sinclair, 

John Hamilton, 

Henry Hart, . 

Samuel Carmichael, 
Peter B. Maxwell, 
Michael Doherty, 

John Ilavvcy, 

Robert Witlierow, 

nas Witlierow, 
ge Canning, 

James M‘Monagle, 
Henry Lynch, . 

Lord Templemore, 

John Coclirnn, 

William O'Donnell, 
William Knox, 
ge Young, 

John Ferguson, 

.Tames S. Dougherty, 
Thomas Witlierow,’. 
George Young, 

Henry St, G. Layard, 
.Tames W. Doherty, . 





applied for. 


Amount 


Amount 
cancelled or 
relinquished. 


Amount 


"Z 




£ 




tl 


£ 


s. 


d 


£ s 












6 


0 


10( 


( 


0 






100 0 C 


ij 






s 


7 


75C 


C 


0 


_ 










14,20.1 


0 


0 


5,00C 


c 


0 


_ 












c 




IOC 


c 


0 


_ 










838 10 


0 


50C 


0 


0 












1,001] 


0 


0 


500 


0 


0 


200 C 












0 


0 


300 


0 


0 












1,000 


0 


0 


750 


0 


0 












500 


(1 


0 


500 


0 


0 












21)0 


5 


2 


250 


0 


0 






200 0 0 












200 


0 


0 






200 0 0 










0 


250 


0 


0 












100 12 


0 


100 


0 


0 














0 


0 


100 


0 


0 






40 0 0 








0 


0 


1,000 


0 


0 


000 0 


0 


900 0 0 


3 




2,453 


0 


0 


1,500 


0 


0 


500 0 


0 








10,028 


15 


0 


4,000 


0 


0 






4,000 0 0 






3,307 




0 


1,500 


0 


0 












448 


0 


0 


200 


0 


0 






200 0 0 






0,035 






2,000 


0 


0 


1,000 0 


0 








083 


0 


0 


300 


0 


0 












303 15 


0 


150 












5 




305 




0 


150 


0 


0 






120 0 0 










•4 


300 


0 


0 












1,113 


0 


4 


700 


0 


0 






700 0 0 








0 




250 


0 


(1 






150 0 0 






400 


0 


0 


400 


0 


0 






320 0 0 








11) 




1,000 




0 






800 0 0 






100 


0 


0 


100 


0 


0 












150 


0 


0 


100 


0 


0 






100 0 0 






097 


0 


0 


400 


0 


0 






400 0 0 








0 


0 


100 


0 


0 


10 0 


0 


90 0 0 






3,000 


0 


0 


1,900 




0 






1,020 0 0 








0 


0 


150 


0 


II 












312 


4 10 


200 


0 


0 






80 0 0 






100 


0 


0 


100 


0 


(1 






100 0 0 






0,000 


0 


0 


2,000 


0 


0 






2,000 0 0 






424 


1 


8 


400 


0 


0 












1,500 


0 


0 


800 


0 


0 






800 0 0 






504 


.3 




300 


0 


0 






120 0 0 






800 


0 


0 


400 


0 


0 






400 0 0 






000 


0 


0 


00(1 


0 


0 






300 0 0 






200 


0 


0 


200 


0 


0 


- 




100 0 0 


4 


£ 


105,302 


10 


2 


38,710 


0 


0 


2,430 0 0 


33,100 0 0 






7,000 


0 


0 


7,000 


0 


0 


1,000 0 


0 


0,000 0 0 


12 




0,908 


0 


(1 


0,000 


0 


0 


3,530 0 


0 


2,400 0 0 






12!) 


0 




100 


0 


0 


_ 




100 0 0 






1,278 


0 




1,000 


0 


0 






1,000 0 0 






142 


0 


ii 


loo 


0 


(1 






100 0 0 






380 






250 


0 


0 






250 0 0 


5 




50(1 


0 


0 


200 


0 








120 0 0 


3 




371 


0 


7 


1UU 


0 


0 






- 


- 




282 


0 


0 


250 


0 


0 


- 




250 0 0 


5 




400 


0 


0 


350 


0- 


0 


350 0 


0 


_ 






2,37(1 


0 


0 


2,000 




0 






2,000 0 0 






10!) 


8 


4 


ino 


0 


0 






100 0 0 






700 


0 


0 


700 


0 


0 


700 0 


0 








100 


0 


0 


100 


0 


0 






80 0 0 






4,001 


0 


0 


1,900 


0 


0 






700 0 0 






452 


0 


0 


300 


0 


0 






00 0 0 






2,000 


0 


0 


2,300 


0 


0 


920 0 


0 


1,380 0 0 






800 


0 


0 


550 


0 


0 






550 0 0 






300 


0 




300 


0 


0 


120 0 


[) 


180 0 0 






1,000 


0 


0 


800 


0 


0 






800 0 0 


5 




1,000 


0 


0 


500 


0 


II 






500 0 0 


5 




330 




0 


300 


0 


0 






300 0 0 


5 




130 


0 


0 


100 


0 


0 






80 0 0 


3 




100 


0 


0 


100 


II 


0 






SO 0 0 


4 




non 


0 


0 


100 


0 


0 






100 0 0 






iso 


0 


0 


150 


0 


0 


150 0 


0 




_ 




105 


0 


0 


100 


0 


0 






40 0 0 






308 




0 


150 


0 


0 


30 0 


0 


120 0 0 






10,000 


0 


0 


G,0(I0 


0 


0 






0,400 0 0 






300 


0 


0 


200 


0 


0 






200 0 0 


5 




170 


0 


0 


100 


0 


0 






(10 0 0 






ooo 


0 


0 


400 


0 


0 






400 0 0 






5,000 


0 


0 


3,000 


0 


0 






3,000 0 0 


q 




7(10 


0 


0 


500 


0 


II 






500 0 0 






1,000 


0 


0 


500 


0 


0 






500 0 0 






108 


0 


0 


100 


0 


0 






00 0 0 






2,000 


0 


0 


2,000 


0 


0 






2,000 0 0 






740 


2 


0 


250 


0 


0 


- 










381 


0 


0 


300 


0 


0 


~ 




“ 0 0 


1 



2 May, 1800. 
0 Jan., 1840. 
10 Oct., 1852. 
21 Feb., 1851. 
5 April, 1848. 
10 March, 1851. 

Doc., „ 

28 April, 1853. 
15 Aug., 1851. 

8 Dee., „ 

21 July, 1802. 

0 May, „ 

10 March, 1853. 

1 May, 1850. 

12 Deo., 1851. 
25 March, 1852. 

18 Jan., „ 

1!) „ .1800. 
14 Aug., 

2 May, 

30 „ 

14 Aug., 1840. 

19 Feb., 1851. 

20 Aug., 

8 May, 



14 



1833. 



10 June, 

14 Oct., 

9 May, 1850. 
10 Oct., „ 

S3 July, 1849. 
S3 Dec., 1852. 
Sept., 1853. 



o Sept., 
13 July, 



2 Feb., 1800. 

3 April, 1849. 



13 March, „ 

1 Ang., 1851. 
10 March, 1840. 

.3 June, 1849. 
8 Sept., „ 

25 May, 1852. 
8 Feb., 1850. 
10 „ 1840. 

17 July, 1850. 
24 .. „ 

S3 June, 1851. 
23 Dec., 1852. 
12 Ang., „ 

30 March, 1803. 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. continued 



Ciankellv, 
Coole, . 
Knoekninny, 



| George Lynch, 

! John Torrens and others, 

| Joseph Dysart and Alex- 
! snderDystu't, 

! John Canning, 



Jnrnes Alexander, 

James H. Todd, 

N. C. Martin, . 

William Marshall, 
Hamilton Yersohoyli 
; Anthony Hastings, 

| John U. Boyd, 
j Mary S. Brooke, 

; John Irwin, 

I Enrl ol' Leitrim, 

I Ditto, 

1 Robert H. Patton, 

| John Irwin, 

| Henry Maturin, 

| William Atkins, 

! Charles F. Stewart, 
j John Olpliert, . 

I Janies Sinclair, 

Thomas Brooke, 
Alexander Nixon, 

John Irwin, 

William Moore, 

Charles F. Stewart, 
James Irwin, . 

John Keys, 

Thomas Blair, 

Sir Edmund S. Hayes, 
Jlar-piis of Ahercom, 
Sir Robert A. Ferguson, 
Hugh Rooney, 

Andrew Ferguson, 
Robert M'Cliiitoek, 
Joseph Pratt, . 

William Knox, 

Robert G. Montgomery, 
Sir Robert Bateson, 
Ditto, 

Earl of Wicklow, 

Earl of Erne, . 

Robert Laud, . 

Peter B. Maxwell, 
William Young, 

Andrew Laird, 

William Fenwick, 
William Style, 

James M'Curiiy, 

Samuel Hamilton, 

John G. Smyly, 

Joseph H. Singer, 
Edward Bowen, 

Francis C. Leslie, 
Joseph II. Singer, 

Sir Robert Bateson. 
William H. Foster, 
John Hamilton, 

Job;! Leslie, . 

Id::.,, 

James Johnston, 
William 11. Tredennick, 
James Miller, . 

" i'lh’.m H. Foster, 



Johnston, 
Charles Maude, 



Gross Total, 

Earl of Enniskillen, 

Ditto, 

Ditto. 

William R. Armstrong, 
John Richardson, . 
Edward E. Marne, . 
Gartside Tipping, . 

Earl of Erne, . 

Ditto, 

Ditto, 

Edward At thill and Mar- 
garet Brien, . 

James M‘Cnllagh, . 
James Johnston, 













Amount 










applied for 




sanctioned. 


reliiupii&liod. 








£ 


*. 


d. 


£ 


s. 


d. 


£ s. 


d. 










101 


0 


0 


150 


0 








150 








5,030 


0 


0 


1,400 


0 


0 


280 0 


0 


1,120 


0 


0 




330 


0 


0 


300 


II 


0 


_ 




240 








23G 


10 


0 


lot) 


0 


0 


- 




100 


(1 


0 




5,550 


0 


0 


l,7.-n 


0 


0 














200 


0 


0 


100 




0 






80 








092 


0 


0 


05(1 


0 


0 






2C0 








288 


18 




250 


0 


0 






200 












0 


200 


0 


0 














000 




0 


300 


0 


0 






180 










0 




1,011(1 


0 


0 


400 0 


0 


COO 














200 


0 


0 






200 








800 


0 


0 


800 


0 


0 














1,700 


0 


0 


1,400 


0 
















100 


0 


0 


100 


0 


0 














7,000 


0 


0 


7,00(1 




0 






3,000 








7,000 


0 


0 


7,000 


0 


0 






4,500 








200 




0 


200 


0 








80 








400 


0 


0 


400 


0 


0 


_ 












200 


0 


0 


150 


0 


0 


_ 




150 












0 


300 


0 


0 


120 0 


0 














0 


300 


(! 


0 














000 


(1 


0 


300 


(1 


0 


CO 0 


n 


240 


0 












400 


0 


0 


240 0 


0 


ICO 












0 


2,000 


0 


0 
















0 


0 


200 




0 


_ 












150 


0 


0 


150 


0 


0 


_ 




150 












4 


100 


n 


0 


_ 












119 


10 


8 


150 


















1(10 


12 






















310 


0 


0 


300 


0 


0 














157 


0 


0 


150 


0 


0 






150 


0 












5.300 


0 




2,800 0 


0 


2,500 












0 


0,000 


0 


0 
















0 


0 


500 


0 


0 














100 


0 


0 


100 


0 


0 
















0 


0 


1,500 


0 


0 






1,000 














800 


0 


0 


120 0 


0 














0 


300 




0 


















0 


150 




0 


150 0 
















0 


1,500 




0 


















0 


1,000 


0 


.0 




















1,000 


0 


0 














4,930 


0 


0 


4,000 


0 


0 














4,000 


0 


0 


4,000 


0 


0 
















0 


0 


200 




0 
















0 


0 


300 
























200 


0 


0 














207 


10 


(1 


100 


0 


















0 


0 


200 


0 


0 




















150 


0 


0 
















2 


0 


300 


0 


0 
















18 


4 


200 


0 


0 














545 




0 


500 


0 


0 




















10(1 


0 


0 


















0 


20(1 




0 


_ 












1,000 


0 


0 


500 


0 


0 


_ 


















200 


0 


(1 


_ 














0 


0 


200 


0 


(.1 


- 




200 


0 


0 














(1 


- 
















0 




0 


0 


1,100 0 


















1,200 




0 




















3,000 


0 




_ 














0 




(100 


0 




_ 




GOO 


0 














0 




_ 


















350 


0 






















2.000 


0 






















1,000 


0 


" 


- 




1,000 


0 


O' 




1,000 


0 


0 


3,000 


0 


0 


















0 


150 


0 


0 


- 




CO 


0 


0 


£ 


194,005 


1 


0 


110,750 


0 


0 


12,770 0 


0 


80,530 


0 


0 




1,091 10 


0 


750 


0 


0 


















0 


2,000 


0 


0 




















800 


0 


0 
















0 


0 


100 


0 


0 




















500 


0 


0 


















0 


200 


0 


0 


















.1 


250 


0 


0 


















0 


2,000 


0 


0 


COO 0 


















000 


0 


















0 


0 


1,200 


0 


0 


- 




_ 








400 


0 


0 


200 


0 


0 


















0 


400 


0 


0 




















500 


0 


0 


- 




500 


0 


0 



J 



2 4 F 



~ r > Jau., 1840 , 
13 April, 1850. 



8 Dee., 1851. 
27 May, 1853. 



1 1852. 

- Feb., I85i. 
2d Dec., 1852. 
~ !) Nov., 1853. 

3 23 Oct., 1848. 
3 2fi » 

5 13 Nov., 1849. 

' 4 Dec, „ 

22 June, 1850. 
17 Nov, 1848. 
13 April, I860. 

21 June, 1851. 
2 23 Nov, 1849. 
0 11 Oct., 1848. 
5 18 Jan, 1850. 

31 July, 1849. 
12 Nov, 1850. 
12 June, 1849. 
4 April, „ 
15 July, 1851. 
19 „ 1850. 

15 Aug, 1851. 

22 April, „ 

8 June, 1850. 



C Sept, 1850. 
14 June, 1849. 
28 Aug, 1851. 

14 , 1849. 

27 Jan, ,, 

13 Aug, 1650. 

7 April, 1849. 
25 Aug, „ 

20 Feb, 1831. 
17 June, „ 

7 April, 1849. 

12 Aug, 1852. 

10 „ ’ ” 

4 April, 1850. 
1C Oct, 1848. 
10 June, 1851. 
23 „ 1849. 

10 Dec, 1850. 
4 Oct, 1852. 

1!) March, „ 

11 Aug, „ 

13 Dec, ,, 

111 June, 1852. 
11 

12 Nov, 1853. 
0 Oct., 1850. 

23 „ 1848. 

25 Nov, „ 

15 Sept, 1849. 
4 Mar, 1850. 

11 April, „ 



25 Jan, 1851. 

24 Nov, „ 

17 Aug, 1833. 

25 Aug, „ 

17 July, 1651. 



2 June, 1852. 
11 „ 1631. 

4 Jan, 1850- 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



Fermanagh — Lurg — con. 



Lurg — con., . John C. Bloomfield, 
Hngli W. Barton, . 
Henry M. Richardson, 
John C. Bloomiield,. 
John Irvine, . 

Ditto, 

I-Ingh W. Barton, . 
James Johnston, 
Follintt W. Barton, . 
Hezlett Hamilton, . 
Lord Adam Loi'tus, . 
Richard St. George, . 
James Lendnnn, 

Maheralioy, . Lucius II. Deeriiig, . 

John Coll urn, . 
Marquis of Ely, 
Malierastophena, Robert Noble, . 

Sir Arthur B. Brooke, 
Earl of Erne, . 

Sir James IV. King, 
Henry Leslie, . , 

Archibald Boardman, 
Robert Noble, . 

Ditto, 

Earl of Eme, . 

Sir J. W. King, 

Tirkennedy, . .Tames Lendram, 1 
John G. Torter, 

Ditto, 

Henry M. Arclidall, . 
Henry M. Richardson, 
Henry A. Burke, 
James Lendrum, . 



Cloglier, . Francis Gervais, 

Samuel Vesey, 

Morgan W. Jellett, . 
Robert Maude, 

Thomas R. Browne, 
Dungannon, Richard N. Horner, 
Lower. James Gunning, 

Earl of Caledon, 

James Cochran, 

John IV. Stokes, 

Dungannon, Mortimer O'Sullivan, 
Middle. Henry Greene, 

William Falls, . 

Mortimer O'Sullivan, 
Jame3 M. Macrnni, 

Earl of Chorlemont, 

John Y. Burgos, 

Earl of Charlemont, 
Dungannon, William L. Conyugham, 
Upper. James Scott, . 

Guardians of VLscomi 
Powerscourt, 

Andrew Vance, 

William L. Conyngham, 
Omagh, East, James Lendnun, 

Johnston Mansfield, 
Latham Blacker, 

George Lendrum, . 
Robert Y. Dixon, . 
Omagh, West, Sir James M. Strange, 
Sir Robert A. Ferguson, 
Ditto, 

Henry C. Lighton, . 

Sir Robert A. Eerguson, 
Ditto, . 

Ditto, 

Henry Echlin, . 

Audley Caldwell, 
Strabane, Lower Janies Sinclair, 

Charles J. Gardiner, 
Alexander S. Humphreys 
Marquis of Abercoru, 
Andrew F. Knox, 

John Baird, 

John Humphrys, 

Thomas Baird, 

Robert Hume, . 

Peter B. Maxwell, . 
William Knox, 

George Smith wick, . 
James C. Ball, . 

John P. Kennedy', jim., 
James Sinclair, 





Amount 






Ullt 






applied for. 


sanctioned. 




£ 


s. 


d. 


£ 


*. 


d. 




900 


0 


0 


050 


o’ 


0 




3,000 


0 


0 


3,500 


0 


0 




500 


0 


0 


300 


0 


0 




1,700 


0 


0 


1,000 


0 


0 




500 


0 


0 


450 


0 


0 




315 


0 


0 


300 


0 


0 




3,428 


0 


0 


1,000 


0 


0 




3,000 


0 


0 


2,000 


0 






7,200 


0 


0 


1,000 


0 


0 




320 


0 


0 


300 


0 


0 




400 


0 


0 


400 


0 


0 




510 


0 


0 


400 


0 


0 




250 


0 


0 


250 


0 


0 




518 


17 




300 


0 


0 




500 


0 


0 


300 


0 


0 




500 


0 


0 


500 


0 






500 


0 




500 


0 


0 




20,000 




0 


7,000 


0 


0 




7,927 


0 


0 


2,000 


0 


0 




1,120 


7 


9 


1,100 


0 


0 




803 


10 




500 


0 






100 


0 


0 


100 


0 


0 




200 


0 


0 


200 


0 


0 




100 


0 


0 


100 


0 


0 




550 


0 


0 


550 




0 




300 


0 


0 


300 


0 


0 




1,515 


0 


0 


1,300 


0 


0 




6,000 


0 


0 


3,000 


0 


0 




1,731 


0 


0 


1,700 


0 


0 




300 


0 


0 


200 


0 


0 




000 


0 


0 


250 


0 


0 




430 


0 


0 


250 


0 


0 




500 


0 


0 


500 


0 


0 


£ 


8!), 234 12 9 


41,040 


0 


0 




1,000 


0 


0 


1,000 


0 


0 




700 


7 


3 


700 


0 


0 




400 


0 




200 


0 


0 




201 


10 


0 


200 


0 


0 




3,503 


0 


0 


700 


0 


0 




2,900 


0 


0 


1,000 


0 


0 




902 




10 


500 


0 


0 




8,210 


0 


0 


7,800 


0 


0 




220 


0 


0 


200 


0 


0 




330 


0 


0 


250 


0 


0 




150 


0 


0 


100 


0 


0 




200 


0 




150 


0 


0 




350 


0 


0 


300 


0 


0 




100 


0 


0 


100 


0 


0 




540 


0 


0 


200 


0 


0 




450 


0 


0 


400 


0 


o. 




500 


0 


0 


400 


0 


6 




050 




0 


500 


0 


0 




300 


0 


0 


300 


0 


0 


it 


215 


0 


0 


200 


0 


0 




2,000 


0 


0 


1,800 


0 


0 




813 


0 


0 


200 


0 


0 




200 


0 


0 


200 


0 


0 




5,000 




0 


4,000 


0 


0 




500 


0 


0 


300 


0 


0 




3,000 


0 


0 


1,300 


0 


0 




2,372 


0 




2,200 


0 


0 




400 


0 


0 


400 


0 


0 




1,050 


0 


0 


1,500 


0 






2,053 


0 


0 


1,000 




0 




521 


0 


0 


500 


0 


0 




1,000 


0 


0 


1,000 


0 


0 




1,042 


0 


0 


1,250 


0 


0 




270 


0 


0 


250 


0 


0 




514 


14 10 


500 


0 


0 




394 


0 


0 


250 


0 


0 




300 


0 


0 


150 


0 


0 




1,517 


10 


0 


1,100 


0 


0 




1,814 


19 


11 


1,250 


0 


0 




311 


0 


0 


300 


0 


0 




10,410 


0 


0 


0,000 


0 


0 




250 


0 


0 


250 


0 


0 




100 


0 


0 


100 


0 


0 




1,000 


0 


0 


800 


0 


0 




100 


0 


0 


100 


0 


0 




200 


0 


0 


200 


0 


0 




400 


0 


0 


300 


0 


0 




780 


0 


0 


500 


0 


0 




202 


0 


0 


150 


0 


0 




240 


0 


0 


200 


0 


0 




581 


10 


0 


350 


0 


0 




342 


9 


0 


300 


0 


0 



2 5 Sept., 1848. 

5 1 Feb., 1830. 

5 17 July. „ 

6 2 March, 1858. 

3 11 Dec., 1851. 



3 4 Oct., 1853. 

•1 37 Aug., „ 

4 10 May, 1851. 
1 11 May, 1853. 
I 35 June, 1849. 
7 30 Aug., 1851. 



1 I 34 Dec., 1847. 
8 | 10 Jan., 1800. 
5 34 Nov., 1801. 



3 30 Sept, 1848. 
5 18 July, 1849. 
5 39 Jan., 1853. 

4 11 March, 1849. 

0 0 Dec., 1853. 

0 18 Feb., 1949. 

I 0 30 Nov., 1850. 

[ 5 1G June, 1853. 
3 7 Jan., „ 

0 24 Dec., 1850. 

5 24 June, 1848. 

1 13 Nov., 1849. 
5 11 May, 1850. 

2 20 July, 1849. 

3 28 May, 1852. 

5 1 March, „ 

1 3 June, 1S33. 

0 11 Oct., 1848. 

5 0 Feb., 1840. 

5 2G Oct, „ 

5 30 Sept, „ 

2 20 Nov.’, 1850. 
5 33 Jan., 1852. 

1 32 Feb., 1848. 

2 12 Sept, 1801. 

3 8 Aug., 1800. 

5 14 May, „ 

5 14 July, 1849. 

2 3 April, „ 

5 10 Dee., 1851. 
0 D Nov., 1K49. 

3 10 „ 1801. 



5 8 April, 1850. 

3 27 „ „ 

5 12 Sept, 1851. 
10 9 Oet, „ 

0 10 Aug., 1848. 
5 3 Feb., 1849. 

3 31 May, „ 

5 20 Oct, 1848. 

5 10 July, 1850. 

5 17 May, 1851. 

3 20 Sept., 1848. 

2 11 Oct., 

3 5 April, 1851. 

3 31 Dee., 1800. 
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IRELAND APPENDIX TO TWENTY-SECOND REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



County. 


Barony. 


Applicant. 


TyitosE — con. 


Straliane, Lr. — 


Daniel Baird, . 




James Houston, 
Thomas Graham, . 
Daniel Baird, . 
Hugh Aucliinleck, . 




Strabane, Upper 


Arthur TV. C. Hamilton, . 
William Ogilhy, 

David White, 

William M'Crea, . 
James MTvor, 

Thomas L. Stack, . 
David White, . . . 

James Byrne, . 

William Todd, . 

Daniel Bail'd, . 

James Scott, . 

Gross Total, £ 


Aehagh, 


Armagh, 


Lee M ! ICinstry, 

Croshv S. Mangnn, . 
William .T. Armstrong, 
Samuel Simpson, 




Fews, Lower, . 


Earl of Gosford, 
Ditto, 

Ditto, 

Ditto, 

Jonathan Chomley, . 
Heurv T. Prentice, . 




Fews, Upper, . 


John J. Bigger, 
Jonathan Chomlev, . 
William Armstrong, 




Oneilland.Eas 


Francis Ffowle, 




Oneillaud,TYes 


Henry Caulfield, 
Robert TV. C. Cope, . 
Andrew M'Creigut, . 
Robert W. C. Cope, . 




Orior, Lower. . 


William H. Foster. . 
Count Fane de Snlis, 
Mortimer O'Sullivan, 




Orior, Upper, . 


Henry Alexander, . 
Powell Foxall, . 
James TV. M-Nenle, . 




Tiranny, 


Sir James M. Stronge, 
Edward TV. Bond, . 

Ditto, 

Sir James M. Stronge, 

Earl of Caledon, 

Thomas J. White, , 
William J. Armstrong, 

Sir James M. Stronge, . | 

Gross Total, £ 1 


Dows, . 


Ards, . 


Hugh Montgomery, . ! 




Castlereagh, 






Lower. 


George Allen, . 




Castlereagh, 


James Robinson, 










Duffeiin, 


Lord Dnti'erin, 




Iveagb, Upper, 


John T. Reilly, 
Francis C. Leslie, . 
Earl of Roden, 




Kinnelarty, . 


William B. Fonle, . 
Lady Harriet Forde, 




Lecale, . 


Arthur H. Montgomery, . 




Moume, 


Alexander Stewart, . 

Gross Total, £ : 



Amount 




A,„„ 


nt 




Amount 












loi 




sanen 




relinquished. 






5& 


£ 


s. 


</. 


£ 


s. 


d. 


£ *. 


d. 


£ 








500 




0 


400 


0 


0 






90 








non 


0 


0 


3110 




0 






120 








200 


0 


0 


200 


(1 


0 






120 








2,191 


0 


0 


1,000 


0 


0 






■ipO 








420 


0 


0 


250 


0 


0 


_ 




250 








0,S93 




8 


0 ,00(1 


0 


II 


4,090 0 


0 


2,000 


0 


0 




12,005 


0 


0 


0,000 


0 


0 














245 




(1 


150 


0 


II 






120 


o 


0 




200 


0 


0 


20(1 




0 






2(10 








1,300 


0 


0 


800 


II 


u 






800 


o 


(1 




205 


0 


0 


150 


(1 
















150 


0 


0 


150 




II 






150 










0 


0 


350 


0 








28(1 


0 






215 


5 


0 




0 


0 






•a in 








900 


0 


0 


000 


(! 


0 










(1 




800 


0 


0 


250 


0 


9 


- 




10(1 


« 


(1 




00,405 


17 


11 


00,770 


•1 


0 


0,128 0 


0 


09,737 


0 


0 


- 


2,630 


0 


0 


1,000 


0 


0 


GOO 0 


0 


400 






a 


850 


0 




200 


0 


0 






120 








090 


0 


0 


400 


0 
















250 


0 


0 


150 


0 


(1 






90 








4,000 


0 




4,000 


0 


0 


4,000 0 


0 










8,000 




(1 








4,090 0 












1,057 






1,000 


0 


0 






1,900 


n 




n 


1,090 


0 




1,000 


1 ) 


0 














100 


0 


0 


loo 


II 


0 














800 


0 




800 


0 
















400 


0 


0 


200 


0 


0 






200 








100 


0 


0 


Kill 


0 


0 














948 


0 


0 


400 


0 


0 














808 


0 




40(1 


0 


0 






400 




0 


r, I 


800 


0 


0 


000 




(1 














1,391 


7 


0 


800 


0 


0 






800 


0 




5 


174 


18 


c 


150 






120 0 


0 


30 






1 


(100 


0 


0 


550 


II 


(1 














174 


0 


0 


150 


0 


0 


_ 












4,000 


0 


0 


2,000 


0 


0 


_ 




400 


0 




1 








250 


0 


0 


- 




100 






3 


1,044 


0 


0 


0110 


0 


II 












3 


000 


0 


n 


500 


0 
















1,995 


0 


0 


100 




0 










0 


4 




0 


0 


500 


0 


0 


200 0 










3 


150 


0 


0 


1(10 


0 


0 






ion 


0 






447 


14 


4 


150 


0 
















501 




0 


150 


0 


o 


30 0 


0 






0 


4 


2,550 


0 


0 


2,000 


0 


0 












1 


200 


0 


0 


150 


0 


II 






150 


0 








0 


0 


400 


0 








190 




0 








2 


2,500 


0 


0 


- 




2,000 


0 


0 


4 


42,472 


10 


0 


20,100 


0 


0 


8,950 0 


0 


10,280 


0 


0 


- 


7,150 


7 


0 


2,500 


0 


0 












3 






0 


000 


0 


0 
















7 


0 


1.090 


0 


0 


S00 0 


0 


200 


0 


0 


1 








900 


n 


0 
















10 


0 


230 




0 










0 








0 


mo 


0 










0 


0 










1 .011(1 


0 














3 : 






0 


4.000 


0 


0 












1 






0 


3un 


0 


0 












5 




0 


0 


150 


0 


0 


_ 














0 


0 


2,400 


0 


0 


_ 




2,400 


0 


0 










150 


0 


0 


no o 




90 


0 


0 


2 








5,890 




0 












10 




0 


0 


900 


9 


(1 


















0 


1,500 




0 


















.0 


700 


0 


0 












3 




0 


0 


090 




0 












1 




0 


0 


400 


0 


0 


- 




400 


0 


0 


5 


37,701 


14 


0 


22,950 


0 


0 


800 0 


0 


15,200 


0 


0 


- 



Date of 
last Issue. 



1 Dee., 1*5:). 
10 March, 1849. 
10 Sept., Isjo. 
10 Oct., Ibi'J. 
10 .Time, „ 

7 Fel*, 1831. 

24 „ „ 

31 July, ., 

3 Sept., 

23 April, 

13 July, 

10 Aug., 1852. 



12 July, 1843. 
0 Feb., 1800. 
3 May, 1840. 
11 June, 1801. 



1 March, 1801. 
30 Sept, 1852. 
IS May, 1803. 

7 July, ls49. 

11 Dee., 1830. 

1C May, 18j0. 

12 April, „ 

27 Sept., 1849. 
11 Oct, 184«. 
11 Dec., 1840. 

1. Tuly, 1848. 

13 Dec., 1840. 

2 Sept., 1853. 

9 „ 1840. 

13 Sept, ,, 

28 June, 1831. 
21 April, 1840. 
11 Aug., „ 

14 Jan., 1848. 
10 Sept., 1840. 
13 Aug., 1850. 

24 Jau., 1851. 
9 Nov., 1852. 

25 May, 1853. 



20 March, 1502. 

10 March, 184*. 

1 Oct., 1832. 
17 Sept., „ 

3 Jan., 1851. 

20 June, IS52. 
10 „ 1848. 

!) Oct, 16DO. 
13 Nov., 1848. 
19 Oct., 1S02. 

4 May, 184*. 

5 April, 1830. 
30 Nov., 1849. 

27 March, 1852. 

2 Aug., 1858. 
9 May, 1850. 



MIDLAND AND EASTERN DISTRICT. 



. ! Castleiahan, . 



Samuel Winter, 
Thomas Gosselin, . 
Sir John Young, 
Joseph Pratt, . 
Frederick FitzPatrick, 
Guy P. L’Estrange, . 



0 | 

0 I 



I 5 ,28 Aug., 1851. 

1 ^ i 10 Dec., 1830. 

; 4 I 3 May, 1653. 

, 0 1 2b ,, 1650. 

; 5 i 21 June, 1849. 

I 5 i 17 Oct., 1600. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c .—continued. 



81 



i LoujjIitci'jLmvei'i 



i Tullygarvey, 



j Tiilhlmw, 



Cremornc, 
IWhvv, . 



Trough, 



Clones, . 



| Cloumalion, . | John K. Vernon, 

Mark Kerr, 

John Nesbitt, . 

Lor<l John (j, IWesforil, 
John Beresford, 

Hichnni O’lioilly, . 
James Campbell, 

» ■Inhu Baker, . 

John Ingham, 

Ai allow M'Creiglif, . 

John 0. Jones, 

I Uillo. 

mghtee, Upper Hubert Bnrrmighs, . 

Henry T. Kilbce, . . i 

Marian ami Charles Waring 
I Thomas Smith, . I 
William Smith, 

Matthew O'H. Dense, 

Lord Farnh am, 

Ditto, 

William H. Knurr, . 
Mnrinnniiil Charles Worm 
Arthur Knox, . 

Tlnophilns Clements, 
Unhurt Covscadden, . 
William H. Enery, . 

, Arthur 11. Slack, ‘ . 

William Hetty, 

Dawson II. Cnoto, . 
Marcus (1. Berest', ini, 
Iioburt Burroughs, . 

Henry T, Clements, 

Marcus (>. Bore, .ford, 
James Gndley, . 

John Finlay, . 

Cuy L'KsI range, . 

Sir James W. King, 

William H. Elton, . 

Ditto, . ‘ . 

Ditto, 

Bichard Fox, . 

John M'Mimna, 

Mary Anne anil Jane You 
Earl of Gosford, 

William Betty, 

Gross Total, 

Thomas Bothwell, . 
lz-.nl Bluvney, . 

James M-Cidlagh, . 
llichard May no, 

Lord Oivmnrno, 

John L. Cole, . 

Thomas Brunker, 

John Moorhead, 

William Story, 

William Forster, . 

John 0. Fonndcn, • 

John T. Whitstono, . 
William Funder, 

John 0. Quinn, 
velyn J. Shirley m 
•Tames Shirley, . 
Biehard Bolton,' 

Bohert J,. Tottenham, 
Charles Atkinson, . 

Sir G cargo Forster, . 
Edward Lucas, 

Elizabeth J. Woodright, 
Ditto, 

John 0. Wright, 

Lord llossmore, 

Elizabeth J. Womlright, 

Sir George Forster, . 

John 11. Voting, 

Elizabeth J. Woodright, 
Charles P. Leslie, . 

Andre A. Murray, . 
Thomas L. 11. Kennedy, 
William Anketell, . 
Charles P. Leslie, . 

James Anketell, 

Francis Hurst, 

William Anketell, . 

I John W. Johnstone, . 

David Boss, 

Sydney A. Madden, 

Gross Total, £ 



lilt) 0 0 
still) 0 0 
lot) 0 () 

50!) 0 0 
•ltlt) 0 0 
1,000 0 0 
050 10 0 

ays iu o 
1,000 o o 

•115 10 7 
175 0 0 



Amount 
cancelled or 
relinquished. 



101) 0 0 
.•1(10 0 0 
100 0 0 
750 0 0 



200 



111 



150 0 0 ! 
1,0.10 0 0 I 
1,500 0 0 i 
l,tmo h s : 
1,000 0 



10!) 
.-ils 17 
1,011!) 0 
511 7 



0 0 
0 



312 0 0 
1,000 0 0 
100 0 0 



1,000 0 0 
100 0 0 
150 0 0 
300 0 0 
1,500 0 0 
150 0 0 
150 0 0 
200 0 0 
100 0 0 
750 •() 0 
100 0 0 
250 0 0 
100 0 0 
100 0 0 



0 0 

s si 



1,000 o n I 1,000 0 o 



Cj 55,027 


15 


8 


85,250 


«» 


0 


10,440 


0 


0 


14.2(H) 


0 


0 


| 1^31 


T 




1 ,200 


0 










720 


0 


0 




0 


n 




0 


0 








1,000 


(1 




1 ’l 10 


0 


0 


100 


0 


0 








100 




0 


I 200 


0 




150 


0 


0 








150 


0 


0 


j 2.000 




0 


1.001) 






1,200 


0 


0 




0 


0 


' (100 


0 




500 


0 


0 








500 


0 


0 


1 1,000 


0 


0 


(nil) 


0 


(1 


I 






21(1 


0 


j 300 


0 




200 


0 


0 




0 


0 


80 


0 


t) 


100 


0 


0 


100 


0 




- 






it to 


0 


0 


750 


0 


0 


300 






- 










0 


400 


l) 




40ft 






240 


0 


0 


1(10 


0 


0 

t) 


I 105 




0 


loo 


(1 


0 








100 




1 300 




0 


300 


















| 1,000 


0 


0 


000 


0 


0 


- 






180 


0 


0 


5,000 


o 


o 


3, non 


0 


0 








3.500 


„ 


0 1 


070 


0 


0 


3llt) 


0 


0 


_ 






210 


u 




217 


0 


0 


200 


0 


1) 


_ 








(j 




1.001) 


0 


0 


500 


0 


0 


_ 






111(1 


0 


°i 


2.000 


0 


0 


700 


0 


0 


70(1 


0 


0 






0,000 


I) 


0 


5.000 


0 


() 


3,000 


0 


0 


2.(100 


0 


0 1 


522 


12 




800 


() 


0 










0 


0 


| 1.503 


2 


0 


HIM) 


0 


(1 


800 


o 


o 


300 


() 


0 

(1 


; 7.--0 


0 




300 


0 


0 








121) 




i 1,377 


0 


0 


000 


0 


0 


_ 






540 


1) 


0 


300 


0 


0 


300 


0 


0 


- 






300 




0 




0 


0 


700 


() 


0 


700 


( 


(1 








j 100 


0 


0 


100 


0 


(1 


- 






100 


0 


0 




0 


0 


300 


0 


0 


- 






(it) 


0 


0 

0 


17,007 


0 


0 


8,0111) 


0 


() 


1,200 


0 


0 


•1.500 


0 


1,000 






1,000 


0 


0 


400 


ft 


0 


(100 


0 


0 


111!) 


0 




100 


0 


0 








100 


0 


0 


740 


0 




400 


0 


0 








400 




0 


1,200 


0 


0 


1,200 


0 


0 








720 


0 


0 


133 


IJ 


8 


100 


0 


0 


100 


0 


0 








541 


15 


0 


250 


0 


0 


- 






200 


0 


0 


5,337 


0 


0 


2,000 


0 


0 


— 








0 


0 


030 


0 


0 


450 


0 


0 








DO 

320 




1,248 


0 


0 


400 


0 


0 








0 


0 


. 200 


0 


0 


200 


0 


0 


- 








72,780 


5 


2 


30,350 


0 


0 


8,000 




0 


20,670 


0 


0 



300 o o 
1,000 0 0 
500 0 0 



mo o 

150 0 
201) 0 



120 0 0 
(10 0 0 
oon o o 



200 0 
SO 0 
200 0 



3 May, lft lO. 
3 Sept., „ 

I. 1-May, 1H1H. 
1 21 Nov., 184-9. 

30 Aug., 1818. 
20 April, 1851). 
20 May, 1801. 

1 March, 1852. 
30 Sept., „ 

27 June, 1848. 
15 March, 1 810. 

4 April, „ 

18 July, 1810. 

5 .Tune, 1N48. 

2 Fell., 1850. 
1 » 

12 „ 1853. 

5 | 11 Sept., 1840. 
5 j 20 May, 1801. 
I ! 23 Nov., 1817. 

5 | 5 July, 1840. 

. 24 „ 1850. 

11 Jan., 1810. 

I 28 March, „ 
j 11 Sept, „ 

10 May, 181S. 

1R Nov., 1651. 
24 Fob., „ 

3 Jan.. 1853. 
10 Aug., 1810. 
2!) March, 1848. 



<1 Dec., 
12 Oct., 


’l852. 

” 


11 Nov., 




12 „ 


1853. 




1850. 


28 April, 


1848. 


3 ft! ay, 


1840. 


30 March, 18 18. 


11 Sept., 


1850. 


20 Dec.., 


1850. 


13 Oct., 


1851. 


11 April, 


1850. 


(1 Sept., 


1840. 


ID Feb., 


1848. 


li July, 


1810. 


10 Sept.., 




27 July, 


1850. 


28 Jan., 


1851. 


11 Feb., 


Ih5(). 




1851, 


30 April, 








| 8 .. 


1853. 


!) April, 


1850. 


2D Oct.,’ 


1852. 


4 April, 


1848. 


-1 Jan., 


1850. 




18-10. 


12 „ 


1 850. 


27 April, 


1840. 


13 Dec.., 


18f.o. 


5 June, 


1851. 



2 May, 1851. 

2 Sept., J85i). 
28 Nov., 1810. 

1 May, „ 

10 .Inly, ” 

13 „ 1850. 

21) Nov., 1810. 

3 July, 1851. 
27 March, 1852. 

14 April, 1851. 
23 April, 1853. 
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82 IRELAND APPENDIX TO TWENTY-SECOND REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c continued. 



Barony. 


Applicant. 


applied for. 


Amount 

sauctioued. 


Amount 
cancelled or 
relinquished. 








£ 




d. 


£ 










Samuel W. Blacknll, 




1,531 


LG 


8 


1,500 


0 


0 






Ditto, 




8(i0 


0 


O 


700 


0 


0 






Ditto, 




1,000 


0 














Hugh M. Tuite, 




450 


0 


0 


450 










Richard M. Fox, . 








(1 












John Fleming, . 




290 




(j 


150 


0 








1 ranees Edgeworth,. 




137 


10 














Earl of Longford, . 




1,450 


0 














Samuel W. Blacknll, 




100 


0 


0 


150 










Richard IN . Bond, . 




041 


0 














Earl oi Lough ml, . 




1,200 


0 


0 












Thomas Letrov, 




3,250 


0 


0 












Anthony Lefiviv, 




59!) 


17 














Samuel W. Blackall, 




















Richard M. O'Ferrall and 


















Elizabeth Cosbv, . 




1,200 








fl 








Samuel W. Blackall, 




200 


0 


0 


200 


0 


0 





Ditto, . 

Charles S. Edgeworth, 
Thomas Lefroy, 

Charles Fox, . 

William S. Ball, 

Ditto, 

John L. O’Ferrall, . 
Henry M. Bond, 

Thomas N. Edgeworth, 
Wray Palliser, . 

James Auchmuty, 

William S. Ball, 

MarkW. Daly,. 

Edward JTEvoy, , 
Wray Palliser, . 

Thomas Go-selin, . 
John Thompson, . 
Thomas Oregon - , jun., 
Willoughby Bund, . 

Sir Robert H. Gunning, 
Thomas Marshall, . 
William Fleming, . 

John Thompson, 

William Ledwitb, 

Wiiliam Lewis, 

Catherine and L. L. B. Fox, 
Richard P. O’Reilly, 
Frederick T. Jessop, 
Lawrence H. K. Hannan, 
Ditto, 

James Power, . 

Richard P. O'Reilly. 
Ditto, 

i Henry M. Rond, . 

1 Hugh Morrow, 

Janies Twaddle, 

Wray Palliser, 

Gross Total, , 



. j Ardee, . . John Woolsey, . 

John M-C’lintoel:, 

Sir Frederick G. Fos 
John M‘Cliutock, 
Alexander Henry, 

Edward Groome, 

I John 11‘Clintock, 

I Ditto, 

I Anthonv Gru-s tin, 
Drogheda. . Charles’ Miller, 

i Dundalk, Lower Thomas Forte-cue 

I JVrn. Skelton *P. Sk’dtonj ! 
I Edward Tipping, 

Ditto, . 

I Charlotte Brush, 

| James Tipping, 

' , „ _ | James WT M-Neale, . 

Dundalk, Upper; Earl of Ro len, 

Thomas Fortescue, . 

I Ferrard, . . George H. Peatland, 

Allan O’B. Bellingham, 
Ditto, .... 
Sir Allan E. Bellingham, . 
William D. Delap, . 
Viscount Massaveene, 
Andrew L. Savage, snece 
sor toWrn.M. Beresfor 
I Joseph E. Leathley, . 

I Visconnt Massareene 
j Allan O’B. Bellingham, 
j Henry Smythe, . 



G30 0 0 
100 0 0 



l, 1 " 80 0 
0,000 0 
1,088 10 HI ] 

ais o 

8(JG 0 0 I 
000 0 0 
130 0 0 
272 0 
100 0 
271 0 



1,308 0 
1,380 0 
124 0 



341 G 1 ! 
8S4 4 4 | 
202 10 10 1 
347 0 10 i 
007 10 3 j 
1,504 0 0 | 
1,200 0 0 ! 
12,384 0 0 
703 IS 10 I 
2, COO 0 0 
200 0 0 ! 
5,G47 13 G ! 
1,024 0 0 i 
1,329 7 9 j 



100 0 0 
1,000 0 0 
150 0 0 
30(1 0 0 



000 0 0 
20 0 0 



21,710 0 0 



200 0 
1.500 0 
150 0 



1.200 0 
200 0 
4,000 0 
200 0 




0 7 Feb., 1833. 

1 1 19 Nov., 1851. 

’ 4 „ „ 

8 Dec., „ 

14 April, 1840. 
21 Nov., 1848. 

4 Aug., 1840. 

10 June, ,, 

5 Jan., 180L 

1 Aug., 1840. 
17 Nov., 1851. 

14 Feb., 1850 

9 Oct., 1851. 

12 April, „ 

15 March, 1832. 
5 Nov., 1833. 

20 May, 1848. 

11 April, 1851. 

23 Sept., 1850. 
3 July, „ 

13 Dec., „ 
27 Aug., 1853. 
19 March, 1852. 
17 July, 1651. 

GMav, 1852. 

21 Oct., 1853. 

30 ,, 1840. 

15 Aug., „ 
1G April, 1651. 

24 Sept., 1850. 

25 April, 1851. 
19 Sept, „ 

0 Aug., 1850. 
17 Dec., „ 

2 Aug., 1853. 



4 Jan., 1850. 
22 Feb., „ 

8 Nov., 1851. 

9 May, ., 

19 Sept., 1803. 
19 July, „ 

8 Oct., „ 



i 10 March, 1849. 
I 2 Dec., 1850. 
1 18 April, „ 

„ ’’ mo. 

. 20 Dec., „ 

1 12 April, „ 

3 21 May, 1350. 

2 14 April, 1851. 

1 31 Mar, 1850. 

5 3 „ 1848. 

3 24 Sept, 1849. 

" j 10 March, „ 

28 April, 1653. 
8 Feb., 1848. 
8 Nov., 1849. 

j 3 Dec., 1850. 

1 15 May, 1851. 
[ 7 June, 1653. 
j 27 May, 1651. 
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OJP THE COMMISSIONERS OF PUBLIC WORKS. 

(IS.) Schedule sh owing the Proprietors who hare applied for and obtained Loans, ^.—continued. 



Duuboyne, 

Fore, 



Morgall ion, 
Moyfenralh, 



Applicant. 



Brawny, . 
Corkoree, 

Delvin, . 

Farbill, . 

Fartullagh, . 



Thomas Fortoscue, . 
Ditto, 

Ditto, 

Gross Total, £ 

.Tames George Murphy, 
Frederick Hamilton, 
William IS. Sinytbe, 
Charles Hamilton, . 
Thomas J. Hamilton, 
Thomas H. Thompson, 
Ditto, 

Robert C. Wade, 

Thomas E. Battersby, 
I’atriek J. Kearney, . 
James L. W. Naper, 
Robert C. Wade, . 
Anthony S. Hussey, 
William J. A. Shaw, 

Sir Ralph Howard, . 
William J. A. Shaw, 
Anthony S. Hussey, 

Sir Henry Meredyth, 
Thomas Jameson, . 
Thomas Thompson, 

James L. W. Naper, 
Edward A. Stopt'ord, 
Richard Rothwull, . 
Marquis of Headford, 
TankerviUe W. Ciiainber- 
lain, .... 
William Garnett a 
William Thompson, 
William B. Wade aud 
Robert C. Wade, . 
William Hartley, 
Alexander Montgomery, 
Richard, P. O'Reilly, 
Edward Bligb, 

Robert Fowler, , 

Ditto, 

ISdward M'Evoy, 

Richard Rothwell, . 
Charles P. Leslie, . 
Robert Thompson, . 
Richard Rothwell, . 
Andrew Rorke, 

Lord Dunsaney, 

Earl of Mayo, . 

Leonard Cornwall, . 

Ditto, 

Ditto, 

Edward M. Hamilton, 
Matthew Brinkley, . 

John N. Blake, 

Thomas Rutherford, 

Ditto, 

Matthew Brinkley, . 
Thomas Rutherford, 

John Barlow, . 

Ditto, 

William E. Granger, 

John Bolton, . 

Sir St. Vincent K. II. 
Whitshed, . 



Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


| Amount 


§! 


Date of 
1 last Issue. 


£ s. d. 
1,330 0 0 
700 0 0 
800 0 0 


£ s. d, 
1,200 0 0 
400 0 0 
800 0 0 


1 £ s. d. 

30 0 0 


£ s. d. 
1,200 0 0 
370 0 0 
850 0 0 | 


5 

5 


23 Julr, 1840. 
18 „ 1850. 

20 Jon., 


59,030 10 7 


| 25,550 0 0 ] 1,780 0 0 j 


- 





Gross Total, 



Gustavns .Tones, 

John Longworth, . 
Eliza Mathews, 

Francis Longworth, 
Lord Costlemnine, . 
William J. Levinge, 

Sir Percy Nugent, . 
James YV. M. Berry, 
Edward Daly, . 
Marquis of Westmeath, 
Hercules Robinson, 
Thomas J. Fetlierstone, 
Thomas Rotheram, . 
John J. Nugent, 

Earl of Longford, . 
Ditto, . . 

Ditto, 

Heniy Pilkington, . 
Charles B. Marlay, . 



200 o o 

1,509 0 n 
1,307 0 0 
7,297 9 a 
120 0 0 
1,032 19 3 
2,000 0 0 
2,000 0 0 
2,005 2 8 
400 0 0 
4,410 10 0 



3,312 0 0 

3.000 0 0 

1,200 0 0 

200 0 0 
0,597 0 0 

1.000 0 0 
300 0 0 
110 4 10 

3,800 0 0 
1,400 0 0 
300 0 0 
500 0 0 
000 0 0 
100 0 0 
904 0 0 
2,214 13 7 



500 0 0 
150 0 0 
400 0 0 
200 0 0 
1,000 0 0 
1,000 0 0 

4.000 0 0 
100 0 0 
500 0 0 

2.000 0 0 
1,000 0 0 
1,500 0 0 

300 0 0 
2,000 0 0 
250 0 0 
300 0 0 
400 0 0 
150 0 0 
150 0 0 
3,000 0 0 



100 



505 l 7 
229 0 0 
1,045 12 2 

3.000 0 0 
1,404 0 0 

800 0 0 
800 0 0 
450 0 0 

2.000 0 0 
000 0 0 
706 0 0 
150 0 0 



1,800 0 0 
1,100 0 0 
222 17 11 
2,108 0 0 



100 0 0 
750 0 0 
000 0 0 
500 0 0 

3.000 0 0 

1.000 0 0 
000 0 0 
200 0 0 

0,700 0 0 
500 0 0 
300 0 0 
100 0 0 

2,000 0 0 

500 0 0 



1,000 0 0 



300 



500 0 0 
500 0 0 
100 0 0 
400 0 0 
1,000 0 0 
300 0 0 
350 0 0 
400 0 0 
250 0 0 
700 0 0 



300 0 0 
1,000 0 0 
1,450 0 0 



000 0 0 
870 0 0 
320 0 0 
420 0 0 



500 0 0 
1,000 0 0 
1,000 0 0 
80 0 0 



100 0 0 
320 0 0 

1,000 0 0 
1,000 0 0 
4,000 0 0 



2,000 0 0 
1,000 0 0 
1,200 0 0 
350 0 0 
2,000 0 0 
250 0 0 
300 0 0 



3,000 0 0 
90 0 0 
00 0 0 



80 0 0 
150 0 0 ! 
450 0 0 ! 
240 0 0 
200 0 0 
2,000 0 0 
800 0 0 
120 0 0 
40 0 0 
5,700 0 0 
300 0 0 
00 0 0 
20 0 0 
400 0 0 
100 0 0 
60 0 0 
100 0 0 

100 0 0 
400 0 0 
1,000 0 0 



210 0 0 
210 0 0 
700 0 0 
200 0 0 



1 13 March, 1848. 



4 1 11 Oot, 1800. 

O.Tnno, 1851. 

20 Dec., 1853. 
3 May, 1800. 
9 Dee., 1851. 

16 July, 1853. 
22 Nov., 1852. 

21 .Tune, 1840. 

21 Aug., „ 

2 July, 1853. 

1 Nov., 1851. 

22 May, „ 

23 July, 1853. 
10 Nov., „ 

13 Nov., 1850. 
13 Juno, 1849. 

2 Fel)., 1848. 



1 30 May, 1850. 
3 j 21) Sept., 1832. 



3 ., 1849, 

I) May, „ 

14 April, 1851. 
It) May, 1802. 
25 ,luly, 1800 

0 June, 1851. 
3 „ 1853. 

2 Feb., 1848. 
6 April, 1850. 
TO Oct., 1840. 
2 Feb., 1848. 
C March, „ 

10 Dec., 1847. 
25 April, 1849. 
30 Dec., 1800. 

11 Slay, 1803. 



14 Feb., 1851. 
23 Jan., 1853. 
12 March, 1851. 
23 Jail., 1852. 
7 „ 1853. 

30 July, „ 

10 Juno, 1840. 
7 April, 1802. 



2 July, 1853. 



5 April, 
1 May, 



1 June, 1840. 
1 Fob., 

3 July, „ 

3 Oct., 1852. 
D Feb., 1850. 
!) Nov., 1847. 



(I July, 
1 June, 
5 Dee., 

L 2 



1853, 

1848. 

1852. 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c .—continued. 



Fartullagli-r 

Fore, 



Coolock, . 



Castl.-knnrk, 






William Fetlicrslou H. 

0. 11. iliivlii.v, . 

William Fctherstnn II., 
William U. Sniylho, 
William I>. Gr/piliart, 

Earl of Longford, . 

Ditto, 

Samuel A. lleyncll, . 

St. George Gray, . 
Hairiness Harris, 

William If. Daniel, 

Arthur 11. Gliaigneau, 
■Tamos Bluckuey, 

John J. Kugont, 

Ditto, 

Sir Diehard Loving.;, 
Godfrey Leviuge, . 

Sir William E. Lcosun, 
Charles Vignoles, 

John L. Gujipaldge, . 
Arthur S. Upton, 

■Tames H. Dickson, . 
Joseph F. Lcatliley, . 

John Lonlnigne, 

Ditto, 

tries Hamilton, . 
Henry J’akenliam, . 
Gliarles Hamilton, . 

Gross Total, 

St. John Butler, 

George Macartney, . 

1 Anna II. Dense, 

Thomas Deeley, 

Sir Compton Domvile, 
Robert Maxwell, 

Earl of Hmvtli. 

Sir Compton Domvile, 
Ger.rgo J’aiTnn, 

Robert R. Cruise, 

Sir Compton Domvile, 
Ditto, 

■Tames M‘0wen, 

Lord Talbot do Malalriue, 
•Tames M'Otven, 

Sir Compton Domvile, 
Henry White, . 

Sir Thomas Staples. 

John T. Armstrong, 

, Edward Kinds, 
i John T. Armstrong, . 

| Ford.; Loathley, 

! James MXjweli, 

; John L. Aiubin, 

Michael Lynch, 

I Andrew Reid, . 

■ John J. Vci-fci'evlf, . 

, Heim- Pur.l„n, ' . 

I Michael Kenny, 

' John J. Yers.-hojle, . 

Sir Robert Shaw, . 
j Emily Vesey, . 

! Governors of 3t. l'atrii 
Hospital, . . 

I Liito, 

■ | Christopher Fitz-imnn 
Frederick Shaw, 

| David C. La Touche, 
l John H. Dunne, 
i Cliristr.piier Fitzsimon. 

• ; John Lentaigne, 

Ponsnnby Shaw, 

Ditto, . 

Sir St. Vincent IC. IL 
V. hit-died, . 

Ditto, 

Ditto, 



mo 0 tl 
lillfi 0 0 
220 U T 
2,K74 0 0 
41L 11 1 
•1,70=1 0 0 
230 0 O 
0 0 



tint) 



1 , 0 ' 



0 



Amount 
cancelled or 
rolimpddicil. 



5 11 7 | 2.3,130 



l.niiii 0 
200 0 
lot) 0 



.•{,200 n 

OIK) I) 

1.410 0 



1,141 0 

7sn 11 



1,200 0 
HI.-! 0 
=170 3 



Gross Total, £ 37,8:!!; 10 5 



1,084 11 2 : 12,803 0* 0 ! 



, K. A. Euthven, 
j Viscount Harherton, 
j Earl of Milltown, 

j Edward Wolstenhohne, 
i Eliot Warburtun, 



130 0 0 
i,noo o 0 
100 0 0 



s ! 



1 I U April, _ 

It 20 Xov, Ism. 

2 j 12 Sept., 1M\ 





30 Aug., 1*411. 




3 May, 1S.VJ. 


1 4 




. 4 : 


t U .Tidv, 






4 


| s Mi iv., 1M!I. 


1 


22 June, lX5tl. 




1 1 4 j illy, Is i!i. 


4 


L=t „ 




1 11 April, KM. 




0 Oct., 1*3=1. 


1 


20 lleF.,’ 1-32. 


1 i 


10 July, Is 31. 


! 0 


13 Xov., ,. 



14 Jan., Is' I. 
10 XoV., lt-.iv. 
10 Jim. , ,. 



30 ., IMS 
21 July, ., 
10 April, Is' 1. 
10 Kov., 1 — 1!». 
20 Jan., UM. 
Ufa, 1 



1 j 1 May, i 



1st) 0 0 2 



0 j 



: Aug., 



1 13 Aug.. 

0 13 Mi.ich.lM0. 

2jllJi.n„ 

2 ! 10 Feb., ’ j! . 

4 , IS „ 1S-0. 

3 ! 17 Feb.. 1 ms 

0 ! 23 May, Js'.o. 

0 • 13 MarduRO-i. 
2 3 May, R'3 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans. &c. — continued . 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


' 


relinquished. 


Amount 


*0.nr 


Date of 
last Issue. 








£ 


„ 


d. 




f 


A 


C . 


A 


£ 


s. 


A 






Ku.dahe — con. 


Ikcatliy and 


Sir J. William Hurt, 


5,0-10 






800 










8110 






5 


11 Oct., 1840. 




Ouglitornnny, 


Thomas W. Browne, 


1,800 






1,5(111 


0 


0 






300 


0 


0 


1 


23 May, 1851. 




John Aylmer, . 


300 


0 






(1 








240 


0 


0 


4 


18 „ 1803. 






Christopher Itvml, . 


303 


0 


0 


ann 


0 


0 


















iilkt-nniHl.'duone 


Philip Boyne, . 


807 


H 


1) 


500 


0 








100 


0 


0 


1 


23 Aug., 185(1. 






Matthew 1). Thomas, 




0 


0 












40 


0 




L 


(1 Sept., „ 






Thomas C.Wuketiold, jiui., 


008 




0 


not) 


0 








400 


0 


0 


4 


3(1 Mimsh,1853. 






Ditto, 


313 












_ 




50 


0 


0 


1 


24 Fob., „ 






Kane Dunlravv, 


2,385 


0 


0 


1,000 


0 


0 


_ 




800 


0 


0 


4 


21 Oct., „ 




Naas, North, . 


Lady Ceary and Nicholas 






























720 




8 


300 


0 


n 


- 




400 


0 


0 


4 


2(1 Sept., 1800. 






Ditto, 


100 






100 










00 


0 


0 


3 


7 .(mi., 1803. 






Ditto. 


400 


0 


0 


350 










70 


0 




1 


28 Oct., 1850. 




Naas, South, . 


John Im Touche, 


1,342 




1 


1,300 


(1 


0 






1,3(10 


() 


0 


5 


23 July, „ 






John Hickey, . 


1,000 




(1 


811!) 


(1 


0 






800 


0 






1(1 „ 1H0.3. 






William Batty, . 


251) 


0 


(1 


200 


ft 


0 








0 


0 




10 March, 1850. 






George Oockbnrn, . 


530 




0 


500 


0 








300 


0 


0 


3 


13 Oct. 1801. 






John La Touche, 


022 


0 


0 


000 


(1 


0 






240 


0 


0 


2 


23 July, 1852. 






George W. West, 


204 13 


3 


200 


1) 


0 






200 


0 


0 


5 


20 Jan., „ 






lticliard Boyne, 


300 


0 




300 


0 


(1 






300 


0 


0 




10 March, 1853. 






George W. West, 


100 


0 


0 


100 


0 


0 






100 


0 


0 


3 


!) July, 1802. 






lticliard Doyne, 


10’.) 


0 


0 


1(10 


a 


0 






100 


0 


0 




28 Oct., 1853. 






Lady 0. S. Wolfe, . 


408 


0 


0 


450 




0 






!)() 


0 


0 


1 


<1 .. „ 






Ditto, 


438 


0 


0 


400 










80 


0 


0 


1 








Earl of Clonmel, 


100 




0 


150 


0 


0 






- 












Narrngh nml 


John La Touche, 


877 


li 


1 


850 


0 








850 


0 


0 




15 Dec., 1848. 




Rohan, East. 


John -Bonham, 


450 




() 


450 


0 


o 






450 


0 


0 




2 Aug., 1800. 






M. C. Cramer Heberts, . 


2,400 




(1 


1,000 


0 


0 






400 


0 


0 


2 


24 Fell., 1852. 






John Bonham, 


432 






400 


0 


0 






320 




II 


4 








Ditto, 






7 




0 








230 


0 






l(i Sept,, 1851. 






Thomas E. Fitzgerald, 






8 




(1 


0 






201) 


(1 


0 




1) March, 1833. 




Offiilly, East. . 


Viscount Harbeiton, 


1,270 


0 


0 


80!) 


0 




100 0 


0 


(140 




0 


4 


30 July, 1800. 




Nnvrngh nmli 
Rei.au, West, i 


Robert Versehoyle, . 


1,200 


0 


0 


800 


0 


0 


- 




100 


0 


0 


1 


10 May, 1852. 




Oilidlv, West, . 


Thomas 'J'honipsou, 


733 


.0 


a 


400 


0 


0 


- 




400 


0 


0 


5 


8 May, 1840. 






Ditto, 


100 


0 


() 


101) 


0 


0 


— 




lot) 


0 


(1 




18 Now, 1800. 






Marquis of Drogheda, 


255 


7 


7 


250 


0 


0 


- 




200 


0 


0 


5 


28 April, 1851. 






Ditto, , . . . 


1,220 


.3 


o 


1,000 


0 


0 


— 




am 


0 


o 


3 




Salt, North, . 


William Bellingham, 


571 


H 


K 


200 


ft 


o 






200 


0 


0 


5 


Hi Mar, 1840. 




Ditto, 


200 


0 


0 


200 


0 


0 






200 


0 


0 


5 


24 „ 180(1. 






Ditto, 


150 


0 




150 


0 


0 






00 


0 


0 


3 


22 Sept, 1851. 




Salt, South, . 


William S. Frond, . 




0 


s 


200 


0 


0 






100 


0 


0 


•1 










1,230 17 


(i 


500 


0 


0 


non o 


0 
















Smi th W. Fox, 


500 


() 


0 


200 


0 


0 






40 


0 


0 


1 


30 Jnn., 1850. 






Richard 15. Palliser, 


705 


7 


n 


500 


0 


11 






000 


0 


0 




Hi May, 1851. 






Arthur B. Cane, 


1,230 


17 


0 


500 


0 


0 






500 


0 


0 


5 


8 July, „ 






Richard B. Palliser, 


110 


0 




100 


0 


0 






100 


0 


0 










Arthur B. Cane, 


300 


0 


0 


300 


0 


0 


- 




120 


0 


0 


2 


15 March, „ 






Gross Total, A 


41,088 


4 


8 


25,050 


0 


0 


1,010 0 


0 


15,170 


0 


0 


- 




Kixu’s, 


Bally hoy, 


William T. Briscoe, 


1 084 11 


0 


050 


0 


0 


300 0 


0 


2G0 


0 


0 


0 






Barry Eox, 


800 


0 


0 


200 


0 


0 






200 


0 


(1 


0 








Robert S. Drought, . 


800 






200 


0 


0 


200 0 


0 
















Elizabeth Morris, . 


280 


0 






0 


1) 






150 


0 


0 


3 








Andrew W . Gamble, 


200 


0 




200 


0 








200 


0 


0 








Ballvbritt, 


Francis TI . M. Biddnlpli, 


300 


0 


0 


250 


0 




150 0 


0 


100 


o 


0 








Thomas Bernard, . 


2.000 


0 


0 


2,000 


0 


0 


1,200 0 


(] 


800 


0 


0 


2 








Henry W bite, . 


(;s(j 


0 


0 


(150 




0 






030 


0 


0 










Ditto, 


301 


10 


0 


250 


0 


0 






150 


0 


0 










Charles }!. Baldwin, 


03!) 


L7 


1- 


700 


0 


0 






150 




0 


1 








William H. Darby, . 


500 


0 


(1 


500 


0 


0 






500 


0 




5 








Ditto, 


070 


0 




500 


0 


0 


— 




500 


0 


(1 








Ballycowon, . 


Thomas Sadleir, 


300 


0 


1) 


200 


0 


0 


- 




200 


0 


o 


n 






Ralph Cooto, . 


100 




0 


100 


0 




100 0 


0 








_ 








Barry Fox, 

John O'Brien and -Anna 


050 


0 


0 


200 


0 


0 


. 




250 


0 


0 


5 


10 Dec., 1850. 






Maria E. O'Brien, 


000 


0 


0 


300 


0 


0 


- 




300 


0 


0 










Ditto, 


1,000 


0 


1 


400 


ft 


n 


— 




400 


ft 




q 






Clonlisk, 


Johnston Stoner, 


1,030 


8 


8 


800 


0 


0 


- 




.320 


0 


0 


>> 








Guy Atkinson, 


300 






230 


ft 


0 


150 0 


0 


100 


0 




o 








William Minchin, 


1 100 


0 


0 


100 


0 


0 


— 




lot) 






0 








Edward Synge, 


i 3,443 


0 


0 


1.000 


0 


0 


- 




000 


0 


0 


<> 








Thomas Spanner, . 


1 205 


0 


0 


150 


O' 


0 


- 




150 


0 












Sandford Palmer, . 


254 17 


1 


200 


0 


0 






100 


0 


0 










Michael Egan, 


100 


0 


0 


100 


0 


0 






100 


0 


0 










John Evans, . 


707 


11 


0 


500 


0 


0 




















Jonathan T. Abbot, . 


102 


0 


0 


100 


O' 


0 






100 






5 








Joseph .T. Walker, . 


100 


0 


0 


150 


0 


0 






150 


0 










Henry Smith, . 
Henry Prittie, . 


200 


0 


0 


200 


0 


0 






40 


0 


0 


1 








500 


0 


0 


500 


0 


0 






300 


0 


0 








William P. H. A auglian, 


728 12 




500 


O' 


0 






400 


0 












Sandford Palmer, . 
Joseph J. Walker, . 


350 


0 


0 


350 


0 


0 






350 


0 












230 


0 


0 


250 


a 


0 






50 


0 










Coolestoivn, . 


Joseph H. Wybrants, 


700 


0 


0 


050 


0 


0 


300 0 


0 


200 


0 






i Nov!, mis. 






Sir Thomas Esmonde, 


113 


0 


0 


100 


0 


0 


100 0 


0 












Eglisli, . ' . 


William H. Carter, . 


1,1 4C 


8 


3 


500 


0 


0 


- 




300 


0 












Robert Cassidy, 


3,802 


7 


4 


2,000 


0 


0 


- 




600 


(J 


0 








Gatrycastle, . 


Charles Holpies, 


040 


7 


0 


ooo 




0 


3G0 0 


0 


540 


0 


0 


3 


18 April, 1849 
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(B.) Schedule alloying tie Proprietors 'tiio hare applied for and oWainod Loans, &o .—continued. 









Kil coursey, 
Pkilipstown, 



Ballyadams, 



Applicant, 



[MaryboronghW. 

Portn.il: inch, . 



William B. Fry, 
Francis K. Mooney, 
James P. Holmes, . 
Henry King, . 
Francis J. Adams, . 
Robert Lauder, 

Harry P. L'E strange, 
Garrett O'Moore, 
Thomas Mnlodi, . 
James F. Armstrong, 
Francis Longw ' 
Far! of Digliy, 

Ditto, 

.Tolm W. Tarleton, 
Karl of Dighy, . 

Ditto, 

Ditto, 

Ditto, 

Thomas Seymour, 
Robert R. Morgan, 
Earl of CharleviUe, 

Gross Total, 



Frederick F. Trench, 
Thomas Kelly, 

Ditto, 

Christopher St George, 
Sir Anthony Weldon, 
Thomas Kelly, 

George W. Grogan, . 
Thomas Kellv, 

Ditto, 

Thomas H. Pope, . 
Michael Dunne, 

Ditto, 

Christopher St. George, 
Sergeant Pratt, 

Henry White, . 

John W. FitzPatrick, 
Robert H. Stuhher, . 
Barker Thacker, 

Robert "White, . 

Joseph Thacker, 

Joliu W. FitzPatrick, 
Ditto, 

Henry "White, . 
llohert H. Stuhher, . 

Jc.hu W. FitzPatrick, 

Lady ft. E. "W. Warueford. 
Ditto, 

Robert R. Fisher. . 
Robert R. Palmer, . 
Robert FitzGerald, . 
Richard W. FitzPatrick, 
John "W. FitzPatrick, 

John Shortt, . 

! Richard "W. FitzPatrick, 
i John W. FitzPatrick, 

1 Viscount De Vesci, 

Charles W. Boyne, 

W'illiam 0, Cooper, . 

I Lewis Moore, . 

W’illiam W. FitzGerald, 

1 W'illiam Bn an, 

Richard Trench, 

, Lewis Moore, . 

John Watson, . 

Lewis Moore, . 

Matthew S. Gossan, 

. Ditto, 
i John T. Moore, 

Hemy D. Carden, •. 

Sir Charles H. Coote, 

, Sir Geo. Parker and others, 
l^illiam Mnll, oil, . 

P.ol5 



51. Alluwav, i 

I m Betty, . 

| Georcre Adair, . 

Ditto, 

Ditto, 

. Charles H. Bowen, . 
Henry Thomas, 

Sir J. "William Hurt, 

John H. Lecky and Martha 
■ Bowen, . , 

i William C. Cooper, . 

' Samuel Edge, . 




3 Juno, 1852, 
13 April, „ 

20 Oct,, 1848. 

18 Sept, 1849. 
25 April, „ 

24 June, 1851. 
2G Nov., 1849. 

19 July, 1851. 

25 Sept, 1852. 
1 June, 1853. 

21 Aug., 1850. 
1 Sept, 1849. 

21 Nov., 1848. 

4 May, „ 

1 Aug., 1850. 

5 Feb., „ 

20 July, 1851. 
12 Oct, 1850. 
19 Nov., 1849. 

3 j 13 Sept, 1851. 
5 i 7 May, 1852. 

1 27 Aug., „ 

S ; 28 Sept, 1849. 

4 j 20 June, „ 

5 | 20 „ „ 

5 | 14 April, 1851. 

2 i 8 Nov., 1848. 
3:11 Oct, 1849. 
5 1 24 Nov., 1851. 

29 Sept, 1853. 
11 March,1852. 

9 May, 1853. 

7 Apnl, 1849. 
19 July, 1850. 

0 | 22 May, 1849. 

1 Feb., 1850. 
10 March, 1849. 
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County. 



Queen's — con 



Wicklow, 



Miclmel Haskett, 

James Fitzmaurioe, . 
Charles Putland, jun., 
Mary Stapleton, Sarah 
Staples tun, ami others, 
Peter Gale, 

Thomas Ilovenden, 
Charles Putland, jitu., 
Samuel Edge, . 

William C. Cooper, . 
John Edge, 

Charles Putland, jun., 
Martin Carey, . 

Mathew Byrne, 

John Edge, jun., 

Sir Hunt J. Walsh, . 
John W. FitzPntrick, 
Richard S. Leadbeater, 
Thomas P. Cosby, . 

John W. FitzPatrick, 

Sir Hunt J. Walsh, . 
Ditto, 

Ditto, 

Marquis of Drogheda, 
Susan Croasdaile, . 
William S. Sandes, . 

Lord Sidney G. Osborne 
Thomas St. John, . 
William Hamilton, . 
Joseph Versehoyle, . 
Countess of Cavan mid 
Hamilton FitzGerald, 
William S. Trench, . 
William S. King, 

Edward S. Pirn, . 
Samuel J. Morton, . 
Ditto, . . 

Gross Total, 



. Francis Wright, 

Robert Heath, 

Joseph Pirn, . 

Robert C. Wade and others, 
Ditto, 

Edward S. Bayly, 

Earl of Wicklow, 

Ditto, 

Ditto, 

RobertG. Wade and others, 
David C. La Touche, 
William Beresford, . 
William M. Patten, . 

John Parnell, . 

William Beresford, . 
Abraham Tate and John 
Tate, .... 
William Kirkpatrick and 
George Kirkpatrick, 
Henry C. Keogh, 

Chaiius Tottenham, 
Henry T. Redmond, 

John H. Dunne, 

Arthur Jones, . 

Charles Tottenham, 

John F. Nuttall, 
ay C. Keogh, . 
Samuel Fenton, 
hai'les J. Tottenham, 
Ditto, 

Ditto, 

Patrick Ryan, . 

, F.arl of Meath, 

Karl of Riithdowne, 

Peter D. La Touclie, 
Guardians of Viscount 
Powersconrt, 

Viscount Monck, 

Ditto, 

Ditto, 

Guardians of Viscount 
Powersconrt, 

Ditto, 

John K. Edwards, 
Viscount Monck, 

John K. Edwards, 

Hemy Smith, . 

John T. Armstrong, 



Amount 
applied for. 


Amount 

sanctioned. 


cancelled or 
relinquished. 


Amount 




88 


Date of 
last Issue. 


£ 


s. 


d. 


£ 




d. 


£ s. 


d. 


















0 


400 


() 


0 


- 




400 


0 


0 


5 


20 July, 




82"( 










0 


— 




400 


0 


0 


5 




1840. 












0 


- 




coo 


0 


0 


5 


13 Deo., 


000 


0 


0 


300 


0 


0 


_ 




300 


0 


0 


fj 












500 


0 


0 






500 


0 


0 


& 
















0 






40 


0 


0 


1 




1800. 


















300 


0 














1,000 


0 


0 






1,000 


0 


0 






1851. 








230 


0 


0 






50 


0 


0 












400 


0 


0 






400 


0 


0 


a 




1852. 








400 


0 


0 






240 


0 


0 


3 












0 


0 






300 


0 


0 














100 


0 


0 






hO 


0 


0 




11 „ 


1853. 








300 


0 


0 






240 


0 


0 


4 






2 


300 


0 


0 






300 


0 


0 








400 


0 


0 


100 


0 

0 


0 

0 






400 


0 


0 


4 


30 April, 


1850. 


802 


0 


0 


200 


0 


0 


- 




200 


0 


0 


o 
















- 




200 


0 


0 


0 
















0 






480 


0 


0 


•1 






355 
















350 


0 


0 


5 














0 








150 


0 


0 














1,000 


0 








coo 


0 


0 


3 




1852. 














— 














2,083 

200 


0 10 


1,500 


0 


0 


- 




000 


0 


0 


3 




1852. 












150 0 


0 












100 


0 


0 


100 


0 


0 


- 




100 


0 


0 


5 




1850. 












1) 


— 




800 


0 








4,070 


10 


0 


1,000 


0 


0 


1,000 0 


0 


- 












01)8 


1 


0 


500 


0 


0 


_ 




500 


0 


0 


5 




1840. 


















1,500 


0 


0 






















300 


0 


0 
























240 


0 


0 


4 






















oco 


0 


0 


4 




1853. 
























- 




131,800 


10 11 


01,300 


0 


0 


7,020 0 


0 


30,400 


0 


0 


- 






315 


10 


0 


200 


0 


0 






200 


0 


0 






1840. 


















100 




0 
















0 


- 




800 


0 


0 








1,108 


0 


0 


100 






- 




100 


0 


0 






1850. 


2,3!)2 












— 




2,300 


0 


0 






200 






100 






00 0 


0 


40 


0 




2 






1,128 


0 


0 


700 


0 


0 


- 




700 


O' 


0 


5 


17 April, 
















— 




1,700 


0 


0 


Q 










1,300 










1,040 


0 


0 
























800 


0 


0 






1851. 


















5,000 


0 


0 






















120 


0 


0 


4 


8 Jan., 




















250 


0 


0 




1849. 


















300 


0 


1) 






280 


0 


0 


£00 


0 


0 


- 




100 


0 


0 


4 


8 >, 


1850. 


1,000 


" 


1 


500 


0 


0 


200 0 


0 


200 


0 


0 


2 


84 Aug., 


1848. 


320 


0 


0 


200 


0 


0 


_ 




80 


0 


0 


O 








0 








0 


300 0 


0 


400 


0 


0 


3 






















500 


0 


1) 
























200 


0 


0 


3 


















400 0 




100 


0 


0 
























200 


0 


0 
























500 


0 


0 
























201) 


0 


0 






1851. 














- 




180 


0 


0 






400 


0 


0 




0 


0 


- 




240 


0 


0 


4 
















- 




00 


0 


0 
























200 


0 


0 






















300 












250 


0 


0 


250 


0 


0 


— 
















1,500 


0 


0 


1,000 


0 


0 


- 




1,500 


0 


0 








170 
















no 


0 


0 




















“ 




500 


0 


0 


4 


12 April, 


1849. 


2,400 


0 


0 


1,500 


0 


0 


150 0 


0 


1,350 


0 


0 






1850. 


350 


0 


0 


350 


0 


0 


70 0 


0 


280 


0 


0 






220 


0 








0 


- 




1G0 


0 


0 


4 


















“ 






0 


0 


1 




1849. 


184 


0 


0 


150 


0 


0 


_ 




150 


0 


0 




0 April, 




2.045 


0 


0 




0 








1,037 


0 


0 




1802. 


200 


0 


0 


150 


0 


0 






150 


0 


0 






2,445 


0 










— 




400 


0 










240 


0 


0 


200 


0 


0 


- 




ICO 


0 


0 


4 






1,200 












- 




1,200 


0 


0 


5 






















500 


0 


0 


5 


20 Aug., 


1848. 
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IRELAND:— APPENDIX TO TWENTY-SECOND REPORT 

(B.) S ch edule show ing the Proprietors ,vLo have applied for and obtained Loaos, So -ccntin^l. 




. Amount 


Amount 


Amount 


j nppliutl for. 


NUictiunul. 


unnrelJoit or 
rolinijui.vlidl. 



! 2fi Fell.. 

-1 Jilin, l'"' 1 . 
7 Feb., leal. 
22 July, im. 
10 June, IKW. 
24 Aug-, 1WW. 
7 Ang., 1W12. 
22 Sept., 1*02. 

Oct., 1*33. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

(B.) Schedule showing tie Proprietors who hove applied for and obtained Loans, &c— continued. 



89 



Crannaglj, 



Galmoy, 



Ida, 



Soils, 



Knocktoplier, 



Shillelogher, 



William F. P. Tighe, 
Charles Doyne, 
Thomas Kavanagh, 
Henry Bruen, 

Sir Thomas Butler, 
Thomas Kavanagh, 

Gross Total, 



William F. Finn, 

John Browne, . 

Arthur St. George, . 
Joseph Hayden, 

John Browne, . 

Viscount Frankfort, 
Thomas Kavanagh, . 

, Lord Vans of Harrowden. 
Joseph P. Tynte, 

Thomas Kavanagh, 
Thomas Wright, 

Viscount Mountgarrett, . 
Thomas Neville, 

Nesbitt Lodge, 

Viscount Mountgarrett, 
George H. Houghton, 
Charles Holy, . 

Viscount Mountgarrett. 
Sir John Power, 

William II. Greene, 
Thomas It. Barnes, 
William F. F. Tighe, 
William If. Greene, 
Robert. H. Langrishe, 
Nicholas Murphy, . 

Lord Duns. uiy, 

Michael Cahill, 

William F. F. Tiglio, 
Peter (Jonmdlnn, . 
Viscount Clifden, 

Hugh Greene, 

Sir Josiah C. Coghill, 
Godfrey Greene, 
Alexander It. Pope, . 
Peter Connellan, 

James K. Aylword, . 

Sir J. Wheeler Cuffe, 
Viscount Monels, 

Ditto, 

Godfrey Greene, 

Janies K. Aylward, . 
Viscount Monck, 

Clement Milward, . 

Eliot Wnrlmrtou, 

Clement Milward, . 
iluhtt Groene, . 

Karl of Besshorough, 
David Burtchaell, . 
William F. F. Tighe, 
Reset! a A. and Wellesley 
Prendorgnst, 

Kail of Besshorough, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

, Chnmbro B. Ponsonbv, 

| Anthony Chile, 

Marquis of Ormonde, 

Earl of Besshorough, 

Sir.T. Wheeler Cuil'e, 
Lorenzo N. Izod, . 

Sir Henry Marsh, . 

Ditto, 

Earl of Besshorough, 
Arthur Dillon, . 

Harvey do Montmorency 
Sir Richard Langrishe, ’ 
John Greene, . 

Ditto, 

Charles Putland, 

John Cronyn, . 

Sir Richard Langrishe, 
Wm. G. Burroughs, 

John (le Montmorency, 
Hugo W. Jones, 

Michael Cahill, 

Earl of Desart, 



i,o&) o o 
LOW IS 7 
2,848 0 0 
073 10 0 
(101 0 0 
331 8 4 



000 0 
800 0 
000 0 



200 0 
420 0 
200 0 



1.802 0 0 

000 0 0 

0,000 0 0 



10,300 14 0 
1,487 3 3 
2,000 0 0 
1,324 10 0 



000 0 0 
300 0 0 
CIS 0 0 
1,180 4 10 
100 0 0 
1,000 0 0 
100 0 0 
2,200 0 0 
U71 15 7 
1,800 0 0 
2,822 0 0 
4S4 8 4 

821 10 4 
COS 0 0 
2,800 0 0 
1,841 0 0 
3,552 0 0 
COO 0 0 
812 10 0 
24(1 0 0 
1300 0 0 
12,000 0 0 
3,001 0 0 
2,400 0 0 



4,030 1 1 
1,430 1!) 2 
1,002 10 0 



733 0 0 
312 0 0 
00(1 10 0 
1,000 0 0 



000 0 

2,800 0 

1.000 0 

2,000 0 



1,000 0 0 

12.000 0 0 

2,000 0 0 



200 0 
2,000 0 
700 0 



Amount 
cancelled or 
relinqui'hed. 



100 0 0 
100 0 0 



2,000 0 

8,000 0 



40 0 
300 0 0 
40 0 0 
120 0 0 



150 0 0 

no o o 

170 0 0 



500 0 0 
200 0 0 
300 0 0 



110 0 0 
2(H) 0 o ! 
000 0 0 I 
4,000 0 0 I 



0 Nov., 1851. 
20 July, 1800. 

27 June, „ 

20 Aug., 1802. 
1(1 Sopt.., 1803. 

20 Sept, 1848. 

21 Nov., 1840. 
10 Aug., 1801. 
15 Oct., 1802. 

30 Nov., 1833. 
30 June, 1840. 
20 July, „ 

20 Aug., 1848. 

10 July, 1800. 

17 June, 1851. 

18 Nov., 1830. 

21 Aug., 1801. 

8 „ 1340. 

17 July, 1848. 

3 Jan., 1800. 
14 Aug., 1848. 
25 Felt., 1830. 

21 July, 1848. 

7 Doc., 1847. 

11 Fell., 1802. 

8 Aug., 1800. 
23 Dec., 1803. 

1 June, 1800. 
10 » » 

22 July, . „ 

22. Nov., 1801. 

23 Dec., 1803. 
30 Juno, 1801. 

3 Aug., 1830. 

1 March, 1851. 

28 Fob., „ 

8 Nov., „ 

4 Aug., 1853. 

17 Aug., 1832. 
3 Deo., 1847. 
20 May, 1851. 

2 Feb., 1802. 

20 Nov!) ” 

33 Sept, 1848. 



2 July, 18-10. 
23 Sept, 1800. 

14 May, 1840. 

17 Oct., „ 

111 July, „ 

10 March, 1848. 
21 Oct., 

23 Sept, 1851. 
1 Mn.V, 1800. 

15 July, 1840. 

10 April, 1800. 
1H Duo., 1801. 

0 Oct., 1802. 
20' M ay, 1841). 
0 Fob., 1800. 
21) June, 1848. 

7 April, 1840. 
20 Oct., 1801. 
20 Juno, 1800. 

11 Nov., „ 
Jan., 1853. 

18 July, 1800. 
13 June, 1851. 
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IRELAND:— APPENDIX TO TWENTY-SECOND REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, & c .—continued 

Amount ! 



County. 



Applicant. 



William L. Flood, 
Ditto, 

Ditto, 

Gross Total, 

Samuel Sparks, 

Earl of Cutirtown, 

John Maliur, . 
William .T. Wallace, 
i William Murphy, 

I Matthew Murpliy, 
llohert Doyne, 

Earl of Courtown, 

Earl of Arran, . 
William Bolton, 

Fanny Irvine, . 

■Joint C. 1’ounden, 
William J. Wallace, 
Abraham Bolton, 

Bryan Murphy, 
llohert Hay, . 
Thomas White, 
William Bolton, 

John Walsh, . 

John C. Pounden, 
Fanny Irvine, . 
Thomas B. Armstrong, 
Lord Carew, . 
Francis Bmen, 
William J. Blacker, 
Harry Alcock, . 

John H. Talbot, 
Charles Tottenham, 
Richard C. B. Clayton 
Hairy Alcock, . 
Charles J. Grogan, 
William J. Blacker, 
John F. Richards, 

, William R. Farmar, 

| Janies Robinson, 

Lord Carew, 

William J. Blacker, 

. Charles Hill, . 

| Harry Alcock, . 
Solomon Richards, . 
Stephen Ram, 

■ Higatt Tench, . 

John Harvey, . 

Francis A. Kennedy, 

| John H. Talbot, 
l Rowe, 

“'-'-rge Le Hunte, 
Viscount Monel;, 

Ditto, 

James Hotvlin, 

John Harvey, . 

E.C. Edwards, 
William Kennedy, 

Earl of Oonrtoivn, 

Abel J. Ram, . 
Stephen Ram, . 

Lofius Owen, . 

Earl of Courtown, 

: Abel J. Ram, . 

Robert Doyne, 
Guardians of Viscou 
Powerseourt, 

’ Sir Thomas Esnionde, 
William Batt, . 
Thomas Braddell, 
Ditto, 

Ditto, 

i Henry Moore, . 

! William J. Wallace, 
George Glascott, 
j Matilda B. Sherrard, 
Charles Tottenham, 
William Batt, . 

Brook H. Bridges, . 
Sir Thomas Esmonde, 
John Howlin, . 
Thomas Braddell, . 

, Michael G. Croker, . 
Richard Donovan, . 
Brook H. Bridges, . 
Viscount Monck, 

Henry P. Elrington, 
William Batt, . 

Lord Carew, . 



1,115 0 0 
-jyn 13 i 
100 0 0 



300 0 0 
1,503 0 0 
4,000 0 0 
1,501 0 0 



1,001 0 0 
000 0 0 
300 0 0 
1,000 0 0 



000 0 0 
013 3 0 
100 0 0 
100 0 0 
503 1!) 0 
550 0 0 
340 17 4 
040 0 0 
6011 0 0 
250 0 0 



3,787 10 10 
1,041 13 1 
19,472 0 0 



150 0 
002 8 
130 a 

1,550 0 



Amount 
cancelled or 
roliuguishod. 



1.1)00 0 0 
300 0 0 
100 0 0 



1,800 

200 

5,000 



300 0 0 
000 0 0 



400 0 0 
100 0 0 

3.200 0 0 
COO 0 0 
500 0 0 
200 0 0 

1.200 0 0 
COO 0 0 
200 0 0 
200 0 0 

1,200 0 0 
100 0 0 
300 0 0 



3.000 

1.000 

3,500 



11 JiSv’ 185(> ' 

37 Aug.’, ” 



3 April, 1849. 
12 Feb., 1850. 



24 Sept., 1851. 

30 March, 1803. 

10 April, 1851. 

25 Oct., 1850. 
7 March, 1851. 

15 June, 1852. 
15 Dec., 1849. 

7 June, 1851. 

31 July, 1851. 

11 April, ,, 
10 Nov., 1852. 
28 May, „ 

13 Dec., „ 

20 March, ” 

1 Oct, „ 

8 March, „ 

28 Sept, 1849. 

>3 J Ia) ’’ ” 

111 June, 1850. 

9 Sept, 1851. 
10 July, „ 
22 April, 1850. 

29 „ 1801. 

30 May, 1850. 
13 Sept, 1851. 

4 Aug., 1852. 
17 „ „ 

10 Sept, 1850. 
25 July, 1851. 
20 Nov., 1853. 

17 May, 1849. 
22 Dec., „ 

7 Feb., 1850. 
13 Nov., 1848. 
10 „ 1851. 

20 Dec., 1849. 
20 Sept, 1850. 
20 June, 1851. 



19 Nov., 1851. 
30 July, 1850. 
2 June, 1852. 
7 May, 1850. 
10 Oct., „ 

21 June, „ 

14 Aug., 1849. 
1 Nov., 1848. 
1 May, 1850. 
.6 „ 1849. 

17 Feb., „ 

10 Nov., „ 

12 „ ,, 

7 April, „ 

SO Feb., „ 

14 Aug., „ 

24 Dec., „ 

7 March, 1851. 

7 July, „ 

19 Nov., „ 

25 March, 1852. 
5 July, „ 

8 „ „ 

15 Dec., 1850. 
1!) June, 1852. 

9 July, ,, 
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OP THE COMMISSIONERS OF PUBLIC WORKS. 



(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



John Davis, 

Robert H. Truell, . 
Richard Goson, 
Francis A. Kennedy, 
Lord Templemore, . 
Christian W. l’alliser, 
George 1’. Haughtou, 
Earl of Amui, 

Ditto, 

Goo-.v-e l.o Hnnre, . 

I John K. Kedmond, . 
j John F. Hftttiy, 
Anthony Chile, 

! Herbert F. Hore, . 
Ditto, 

Lord Carew, . 
Cadwallader Wilson, 



Amount 
j applied for. 


Amount 

sanctioned. 


cancelled or 
relinquished. 


Amount 


S’ 




£ 


s. 


(1. 


£ 




d. 


£ s. 


d. 


£ 


*. 


d. 






19(1 


0 


n 


100 




0 






90 


0 


0 


3 




300 


0 


0 


300 


0 








300 


0 


0 


0 




4 ii8 


0 


0 


400 


0 


0 
















J ,803 


13 




1,000 


0 








1,000 


0 


0 


5 




0.000 


0 


0 


0,000 


0 


0 






0,000 


0 


0 


12 




109 


0 


0 


150 


0 


0 






100 


0 


0 


5 




1.010 


0 


0 


1,300 


0 








1,300 




0 






1,121 


0 


0 


1,400 


0 


0 






1,320 


0 


0 


5 




900 




0 


300 


0 


0 






120 


0 


0 








0 


0 


800 


0 


0 






800 


0 


0 






1011 


0 


0 


100 


0 


0 


100 0 


0 












200 


0 


0 


250 


0 


0 






200 


0 


0 






200 


0 


0 


100 


0 


0 


120 0 


0 


90 


0 


0 


1 




2,580 


0 


0 


1,500 


0 


0 






1,5C0 


0 


0 






190 


0 


0 


150 


0 


0 






150 


0 


0 






317 


0 


1) 


150 


0 


o 






120 


0 


0 


4 




1,300 


14 


0 


1,000 


0 


0 






100 


0 


0 






000 


0 


0 


500 


0 


0 


- 




200 


0 


0 




£ 


144,103 


» 


10 


7C.C50 


0 


0 


7,590 0 


0 


57,810 


0 


0 





8 April, 1851. 
28 Feb., 1802. 
^9 March, 1849. 

17 Nov.’ 1846. 
22 June, 1800. 

28 July, 1800. 
10 Feb., 1848. 

3 May, 1802 

29 June, 1849. 
13 Jan., 1852. 

5 April, 1851. 



WESTERN DISTRICT. 



Sligo, 



. Carbtuy, 



Coolavin, 
Corran, . 
Leyney, . 



Tireragh, 



. Viscount Palmerston, 

I John Wynne, . 
j William C. Wood, . 

; James Wood, . 

; James Walker and F,. 

Chambers Walker, 
Viscount Palmerston, 

. Lord De Frevne, 

Joseph A. Holmes, . 
Patrick Owen Cogan, 

. William Phiblis, 

Sir Alexander Crichton, 

| John Taaft'e, . 

. John Irwin, 

Piobert Young, 

John M'Hugh, 

Hemy Caulfield, 
Alexander Percival, . 
Edward J. Cooper, . 
Catherine Armstrong, 
Alexander Percival, . 
Edward Nicholson, . 
Pdchard Phibbs, 

• Henry Griffith, 

Edward Wingfield, . 
Thomas Howly, 



Charles Tottenham, . j 

James 3PTeman, . . ! 

Thomas Howly, . .*1 

William Ormsby, . . j 

John W. Jving, . . ; 

Thomas Jones, . . j 

Robert Jones, . . . 

Sir W. H. Roger Palmer, 
Thomas .Tones, . . ■ 

Edward Wingfield, . 

Alexander H. L. Popham 
and Anne G. L. Popham, 
Thomas Jones, 

Robert W. Armstrong, . 
Edward Howley, 

Edward Wingfield, . 
Charles Tottenham, . : 

Robert Jones, . 

J ohn W. King, 

Arthur Ormsby, 

James Kirkwood, 

Samuel Stock, . 

Edward Wingfield, . 

John W. King, 

| John Ormsby, . 

Henry Griffith, 

; Edward J. Cooper, . 
j Richard G. Brinkley, 
Nicholson O. Furey, 
j John Irwin, 

William Gardiner, . 
Richard G. Brinkley, 
William Gardiner, . 
Richard G. Brinkley, 
William Weir, . 

R. G. Brinkley, 

Gross Total, £ 



2.000 


0 


0 


2.000 


0 


0 






2,000 


0 


0 




20,145 


0 




8.000 


0 


0 






2,000 


0 






64(1 


0 


0 


700 


0 


0 














544 


0 


0 


400 


0 


0 


- 




100 


0 


0 




1,740 


0 


0 


1.000 


0 








1.0C0 


„ 




r , 


1.200 


0 


0 


1,200 


0 


0 






1,200 




0 


5 


1,100 


0 


0 


1.000 


0 


0 






1,090 


0 






839 




8 


000 


0 


0 






490 








244 


0 


0 


200 


0 


0 






100 








1,457 


0 


0 


1.000 


0 


0 














1,000 


0 


0 


1,000 


0 


0 






3,000 








200 


0 


0 


150 


0 


0 






150 








720 


0 


0 


700 


0 


0 








0 


9 


4 


5,734 


0 


0 


2.000 


0 


0 






1,200 


0 


0 


3 




8 




200 


0 


0 






120 








5,618 


0 


u 


5,000 


0 


0 


3,000 0 


0 


2,000 


0 






1,073 


0 


9 


800 


0 


0 






480 


0 






204 


0 


0 


250 


0 


0 






250 


0 


0 


5 


100 


0 


0 


ICO 


0 


0 






80 


0 


0 




250 


0 


0 


250 


0 


0 






150 


0 






411 


0 


0 


150 


0 


0 














1,000 


0 


n 


500 


0 


0 














879 


0 


0 


700 


0 


0 






2R0 








2,500 


0 


0 


2.000 


0 


0 






2,000 


0 






102 


13 


3 


150 


0 


0 


— 




90 














f 500 


0 


0 


- 




500 


0 


0 


o 


























340 19 


9 


300 


0 


0 














333 


3 


3 


noo 


0 


0 






240 


0 






390 


0 


0 


250 


0 


0 






150 


0 


0 






0 


0 


300 


0 


0 






300 


0 






2,000 


0 


0 


200 


0 








200 








3,960 17 


11 


1.000 


0 


0 






800 








4.793 


13 


9 


700 


0 


n 














1,000 


0 


0 


500 


0 


0 






500 








3,000 


0 


0 


1,000 


0 


0 


SOD 0 


0 


500 


0 




4 


038 


0 


0 


500 


0 


0 






300 








000 


0 


0 


000 


0 


0 






600 








501 


15 


0 


300 


0 








£00 








1,100 


0 


0 


COO 


0 








240 


0 






500 


0 


0 


500 


0 


0 














1.000 


0 


0 


1,000 


0 
















086 


0 


0 


550 


0 


0 


— 












500 


0 


0 


400 


0 


0 


- 




160 








050 


0 


0 


400 


0 


fi 


— 












598 




3 


150 


0 


0 














150 


0 


0 


100 


0 
















j 700 


0 


0 


700 


0 


0 






500 










0 


0 


550 


0 


0 














1 1,001} 


0 


0 


1.000 


0 


0 






800 










0 


0 


2.200 


0 


0 


1,500 0 


0 










1 4,202 


0 


0 


3,000 


0 


0 






3,000 








5,010 


10 


7 


1.200 


0 


0 






1,200 


0 








0 


0 


200 


0 


0 






200 










0 


0 


250 


0 


0 














150 


0 


0 


150 


0 


0 






150 








1 3,81G 


0 


0 


1,500 


0 


0 






1,500 


0 






1 100 


0 


0 


100 


0 


0 






100 








t 1,000 


0 


0 


1,000 


0 


0 






3,000 








I 300 


0 


0 


250 


0 


0 














2,310 


0 


0 


1,300 


0 


0 


- 




780 


0 


0 


3 


J 111,609 16 


11 


53,750 


0 


0 


5,000 0 


0 


35,127 


0 


0 


— 



14 June, 1849. 

24 „ 1850. 

27 Oct., 1848. 
13 Jan., 1652. 

3 Sept., 1851. 

30 June, 1850. 

15 Dec., 1848. 
11 March,1850. 

29 Aug., 1851. 

10 Oct., 1840. 
83 Aug., 1851. 
27 Oct., 1852. 
17 July, 1849. 
20 Jan., 1851. 

11 Oct., 1848. 

I May, 1850. 

IT April, „ 

24 March ,1852. 
10 Dec., 1840. 

27 Oct, 1852. 
10 Aug., „ 

23 April, 1851. 

8 Feb., 1849. 

20 May, 1850. 
10 June, 1849. 

0 Nov., 1850. 
0 » 

22 Dec., 1849. 
ti July, „ 

12 March, 1850. 
10 Julv, 1849. 
19 Jan., 1850. 

5 Dec., 1851. 
5 April, 1852. 

31 Aug., 1850. 

5 Feb., 1852. 

9 Oct., 1850. 

23 June, 1851. 
23 April, ,, 

8 Feb., „ 

30 Sept., 1802. 

9 Oct, 1851. 

21 Aug., „ 

19 April, 1853. 

19 April, 1852. 

28 May', ” 

20 March, „ 

23 April, 1851. 

10 .. 

20 Aug., 1850. 
23 April, 1851. 

21 Aug., 1850. 

29 June, 1852. 

22 Dec., „ 

5 Sept., „ 

8 Oct., 1853. 



M 2 
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82 IRELAND : APPENDIX TO TWENTY-SECOND REPORT 

WScMde showing t bs Proprietors who have applied for and obtained Loans, ft , 



Carrigallen, 



Bnnislmolo, 



i Carra, 



J olm Gndley, . 

Robert VV. Sony, . 
Alexander l’eroy, 

Matilda Shanly, 

William C. Percy, . 

Karl of Leitrim, 

Richard S. Clilloril, . 

John (Jnsworlh and John 
BlVlWllG, 

John Godley, [ 
Catherine P. Jones, . 
Pierce Simpson, 

Peter D. La Touche, 
George D. Beresford, 

■ Pierce Simpson, 

| James M'Ternnn, . 
Nicholas L. Tottenham, 
William Kerimgliau, 
Francis N. CtiUen, . 

Bari of Leitrim, 

Burton Phihhs, 

Hugh L. Montgomery, 
William P. Cullen, 

Samuel White, 

Praucis N. Cullen, . 
William. I ohuston, . 
William P. Cullen, . 
Henry Brett, . 

Michael Eolaiui, 

.Tames Faucett, 

George D. Mnusftpld, 
Peter D. La Touche, 

1 John r,. Peyton, 

Pierce Simpson, 

George Shaw, . 

Thomas Lanauzo, . 

Earl of Bessbor.ui"h 
William Lewis, ° ’ 
Arthur J. V. L. BirchaU, 
William Peyton, 

Pierce Simpson, 

George Vaugli, 

John R. Peyton, 

Arthur J. Vi l. Birchall, 
viscount Southwell, 
William Hamilton, . 
Josias Bowley, 

Theophilns B. Jones, 

Karl of Leitrim, 
i Robert Blackall, 

Guy Lloyd, 

Robert Blackall, 

Joseph Gabbett, 

| Robert Blackall, 
j John R. Dickson, 

a " d Jobn J ' 
James Jolmstou, ! 
Robert Johnston, 

. John Ff.dliott, 

Hugh W. Barton, 

Robert H. Ellis, 

John Parke. . 

■ James S. Eilis, 

Janies Tate, . 



John McLaughlin, . 

; Dominick J. M-I.aughliii, 
Marquis of Sligo, . 

I t>ir Richard A. O’Donnell, 
George It. Gild.*, . 

R°o el ' Palmer, 

I i' r A- O'Donnell, 

j Dominick .T. Iloiirke, 

Marquis of Sligo, 

Earl of Lucan, 

Sir Richard A. O’Donnell. 
Marquis of Sligo, . 

I Earl of Lucan, 
[^WwnfSligo, I 

I Andrew C. Lyncii', 
Dorothea J. Fitzgerald, 
Isidore P. Blake, . 

Earl of Lucan, 
j John Browne, . 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

— (B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



9a 



Applicant. 



John Fran, 

Peter Bourke, . 

Lord Kilmaine, 

George Clemliuiu; 

Sir Robert L. Bio: 
Bridgetina Irwin, 

George H. Moore, . 

Sir Robert L. Blosse, 
Lord Avonznore, 

The Bishop of Tuam, 
Earl of Lucan, 

Ditto, 

Viscount Avonmore, 

Lord Baron Kilmaine, 
Sir Robert L. Blosse, 

Sir Robert Arbuthnot, 
Lord Oramnore, 

Isidore Bourke, 

James S. Lambert, . 
Andrew 0. Lynch, . 
Patrick 0. Lynch, . 
Joseph Lambert, 

George Clendining, . 
George Yesey, 

Patrick C. Lynch, . 

Sir Robert L. Blosse, 
George Clendining, . 
James S. Lambert, . 
Patrick Kirwan, 

John Gather, . 

Joseph Lambert, 

John Gather, . 

Richard Prendergast, 
James Browne, 

Isidore Bourke, 

James Browne, 

Hugh Burke, . 

Edmund P. SPDonuell, 
Viscount Dillon, 

Hugh Burke, . 

Patrick Waldron, 

Hugh Burke, . 

Thomas Strickland, 
William H. Carter, . 
Samuel Bourns, 

John Richards, 

Janies O’Donel, 

William Bourns, 

John Walshe, . 

David Thompson, . 
Bernard M'Manus, . 
Harloe P. Baker, 
Matthew Gallagher, 
Patrick Tuohy, 

Charles B. Jordan, . 

John Tuohy, . 

William Slally, 

John Bolingbroke, . 
Edward Wingfield, . 

Jane E. Roberts, 

Thomas Elwood, 

Ormshy Elwood, 

Thomas S. Lindsey, 
Francis C. M'Donnell, 
Thomas S. Lindsey, 

Ditto, . . ‘ . 

Robert Bowen, 

Patrick Kirwan, 

Earl of Lucan, 

Henry Blake A- Anne Blake, 
Charles MtDonnell, 
George S. Lynch, 

George Ormsby, 

Thomas Elwood, 

Courtney Kenny, 

Earl of Lucan, ’ 

George Rutledge, 

John Fynn, 

James K. Gildea, 

Lord Kilmaine, 

John Fynn, 

George S. Lynch, 

Joseph Lambert, 

John C. L. Bucknall, 
Thomas Elwood, 

Earl of Lucan, 

Lord Kilmaine, 

Earl of Lucan, 

John S. L. Bucknall. 



Amount 
cancelled or 
relinquished. 



300 0 
1,000 0 
1,000 0 
200 0 



1,254 IS 9 I 
10,143 C ' 
1,700 0 



1,100 0 0 
1,500 0 0 
300 0 0 
3,195 0 0 



14,0G1 0 
502 0 
300 0 0 
309 10 11 



(190 0 1 
500 0 
400 -0 
818 10 
3,500 0 
2,024 0 
350 0 
1,000 0 



400 0 0 
291 r, 8 
1,340 0 0 
Is, 000 0 0 
1,500 0 0 
748 0 0 
2,000 0 0 
1,040 0 0 
250 0 0 
200 0 0 
150 0 0 
412 0 0 
422 0 0 
3,000 0 0 



1,200 0 0 

11,000 0 0 

1.000 0 0 



1,000 0 0 
100 0 0 
150 0 0 



100 

ooo „ „ , 

400 0 0 ! 
400 0 0 1 
200 0 0 1 
800 0 0 : 
9,400 0 0 ! 
500 0 0 
300 0 0 



1,000 0 0 

400 0 0 



0 0 

0 0 ! 



ICO 0 0 
4,000 0 0 



1.900 0 
1.000 0 
700 0 ■ 



3,100 0 
000 0 
210 0 



1.000 0 0 I 1,000 0 



10 Feb., 1849. 
12 »> » 

3 Aug., „ 

22 Feb., 1850. 

23 April, 1851. 

10 May, „ 

20 April, „ 

28 June, 1852. 
20 Feb., „ 

5 Mav, „ 

13 Nov., 1851. 
25 Aug., „ 

19 Nov., 1852. 
22 Sept, „ 

9 Aug., 1853. 
0 July, 1849. 

4 June, 1850. 

22 Nov., 1849. 

11 Dec., 1848. 

28 „ 1850. 

23 July, 1849. 

0 March,1850. 

12 Oct, .1849. 
9 Dec., 1850. 

11 April, 1851. 

14 May, „ 

13 Oct., 1S49. 

27 July, „ 

11 Sept., 1800. 

1 May, „ 

20 Nov. „ 

8 April, 1851. 
SO May, „ 

10 Feb., 1853. 
18 Sept, 1850. 

11 Aug., 1840. 

3 Aug., 1852. 
13 Nov., 1800. 
25 April, 1851: 

11 Feb., 1850. 
20 Nov., 1803. 

12 Feb., 1848. 

10 May, 1852. 

15 „ 1840. 

20 Sept, 1851. 

29 Nov., „ 

17 Feb., „ 

28 Feb., 1850. 
20 Jan., 1848. 
27 Aug., 1850. 

11 May, „ 



10 Oct., 1840. 
10 Dec., 1847. 
10 July, 1849. 
14 April, „ 

21 Sept, 1848. 
14 April, 1840. 
14 „ „ 

0 April, 1800. 



20 Feb., 1848. 
20 Aug., „ 

27 May, „ 

0 „ 

13 Out., 1840. 
May, 1852. 



1840. 



1 May, „ 

10 Aug.’, 1851. 

3 Jan., 1849. 
14 May, „ 

9 Oct., 1850. 
8 Deo., 1849. 
31 July, 1850. 
25 March, 1801. 

4 Nov., „ 

5 Jan., 1852. 
8 Sept., 1853. 
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IRELAND APPENDIX TO TWENTY-SECOND REPORT 
(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c ._ continued 



Mayo — con. Mnrrisk, 



Rdscohhox, . Atlilone, 



, Jolm C. Garvey, 
Robert Buchanan, . 
John C. Garvey, 
Henry Hildebrand, . 
James W. Garvey, . 
Sir W. H. Honor Pain 
Francis Garvey, . 
Marquis of Sligo, 
Ditto, 

Ditto, 

Ditto, 

William Ormo, 
Thomas I’nlmer, jun. 
William II. ICuox, . 
Francis A. IC. Gore, 
Walter Bourke, 
William K. Orme, . 
Thomas Pngit, 

Roger ralmur, 



Thomas Atkinson, 
Walter J. Bourke, . 
Andrew Browne, 

Lewis G. Jones, 

Charles O'Donel, 

Richard J. Green, 
John Gardiner, 

Sir W. H. Roger Palmer, 
Henry W. Knox, . 
John Walslxe, . 

William Orme, 

Mervyn I’ratt, . 

Earl of Arran, . 

Thomas Jones, 

John Walsh, . 

Edward Wal.she, 

William Orme, 



Atlilone, . Lord Cvofton, . 

William H. Scott, . 
Richard W. Bond, . 
Ambrose O’Kelly, . 

John J. O'Sullivan, . 

Peter C. Ilorke, 

John Power, . 

John Hodson, . 

William E. Grainger, 

John H. Walsh, 

John J. O’Sullivan, . 
Garrett O’Moore, 

John Dillon, 

Theobald Sheil, 

John J. O'Snllivan, . 
Daniel J. Cruiee and othei 
Lord Crofton, . 

Ditto, 

Balhntohber, James Bannon, 

Korth, Marquis of Westmeath, 

Ditto, 

Du- . , , Saral » Morton and others, 

Halim timber, IraneisFetherstonH. and 

Soutli, Charles F. O’Neill, ’ . 

Nicholas Balfe, 

Francis J. Davys, . ! 

Marquis of Westmeath, 

Sir Michael D. Bellew, . 
Henry Pucketdiam, . 

„ , Charles A. O’Connor, 

Boyle, . . Guv Lloyd, . 

James B. Stoney, . 1 

John Flanagan, 

Coote C. Malloy, . 
Viscount Lorton, 

Ricliard Irtvin, . . : 

John Duckworth, 

William Duckworth, 

James Kirkwood, 

Guy Lloyd, 

Daniel H. Ferrall, 

James Kirkwood, 

Denis O'Connor, 

Guy Lloyd, . . ; 

Ditto, 

James Kirkwood, 

Alice MitUoy, . . J 

Lord Crofton, . 





Amount 
applied for. 


Amount 




£ 


*. 


ri. 


£ 


s. 


d. 




1,000 


0 


0 


1.000 


0 


0 






0 


0 


500 


0 


0 




3,13(1 


0 


0 




0 


0 




372 


0 


0 


100 


0 


0 




578 


0 


0 


450 


0 






4,808 


8 


0 


4.H50 


0 


0 




500 


0 




300 








3,504 


0 




3,550 


0 


o 




1,200 


0 




050 


0 


(1 




400 


0 


0 


400 




0 




300 


0 


0 


3(H) 


0 


n 




2,500 


0 


0 


2,000 


0 


0 




345 


0 


0 


300 


0 


0 




300 


0 


0 


1(H) 


0 


0 




3,103 


10 


0 


2,500 


0 


0 




550 


15 


0 


400 


0 


0 




420 


0 


0 


250 


0 


0 




1,503 


0 


0 


1,000 


0 


0 


J- 


383 


10 


1 


300 


0 


0 




ooo 


0 


0 


500 


0 


0 




087 


0 


0 


400 


0 


0 




200 


0 


0 


200 


0 


0 




500 


0 


0 


300 


0 






034 1(1 




300 


0 






2,110 


0 


0 


1,200 


0 


o 




1,141 


0 


0 


500 


0 


0 




10,245 


10 


3 


2,250 


0 






200 


0 


0 


200 


0 


0 




500 


0 


0 


200 


0 


0 




507 


0 


0 


330 


0 


0 






0 


0 


250 


0 


0 




000 


0 


0 


300 


0 


0 




1,500 


0 


0 


1,400 


0 


0 




300 


0 


0 


200 


0 


0 




211 


0 


0 


100 


0 


0 




400 


0 


0 


400 


0 


0 


- 


308,002 


17 


1 


170,000 


0 


0 



200 0 0 1 2-2 Jan l 

100 0 0 1 i D e c ’ 

0 0 6 18 May j 

lj'0 0 0 fi 23 Sept, ] 



00 0 0 1 2 Sent 1 

2,000 0 0 5 20 Aug.,’ 1 

2-10 0 0 4 o 7 ° ’ 

ioo o o r, ~i ” j 

V'OO 0 0 3 UDec., 



000 0 0 5 13 Nov., 1852. 



5 Dec., 1851. 
5 13 May, „ 

0 11 June, „ 



',330 0 0 00,040 0 0 - 



400 0 0 4 15 Nov., 1853. 

1,000 0 0 0 18 Oct., 1851. 

00 0 0 1 7 Sept., 1853. 

240 0 0 4 28 Feb., 1850. 

240 0 0 4 22 Oct, „ 



1 4 Aug., 1848. 

5 24 Sept., 1853. 

0 10 June, 1851. 
4 18 Julv, 1840. 

1 5 Aug., 1848. 



4 7 Dec., 1840. 

5 | 18 July, 1850. 

3 ; 20 Feb., 1851. 
3 7 -April, „ 

5 10 July, „ 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &e. — continued. 



Ballymoe, 

Castlereagh, 



John L. Hackett, . 
Ditto, 

Henry M. Browne, . 
William R. W. Sandford, 
Richard Irwin, 

Patrick D. Irwin, 

Denis O'Connor, 

Roderio O’Connor, . 
Marquis of Westmeath, 
Henry Pnckenliam, . 

Sir Alexander Crichton, 
William II. W. Sandford, 
Roderic O'Connor, . 
Richard Irwin, 

T. II. Blackley, 

Theobald A. Dillon, 
Henry S. P. Mahon, 
Ditto, 

Charles B. Baldwin, 
Marcos M'Cansland, 
Henry S. P. Mahon, 
William French, 

Oliver D. J. Grace, 

John Kelly, 

Henry S. P. Mahon, 
Gilbert Mahon, 

Lord De Freyne, 
Viscount Dillon, 

Oliver D. J. Grace, 

Lord lie Freyne, 

Daniel H. Ferrall, 

Lord De Freyne, 

Richard Irwin, 

William C. Kyle, 



Burton Persse, 

Stephen Roche, 

Harriett C. Daly, 

Andrew W. Blake, 

Ditto, 

Stephen Roche, 

Peter D. Smyth, 

Ditto, 

Thomas Kelly, 

Peter Blake, . 

George Yesey, . 

Edmond Dowell, 

John Cheevers, 

Ditto, 

John L. Bagot, 

William M’Dermott, 
Gregory Browne, 

Thomas N. Bagot, 

George Clendiuing, 

Sir Joseph Burke, 

James Browne, 

Charles O'Rorke, 

St. George Canllicld, 
John Lambert, 

Thomas C. Butler, 
Gartside Shea, 

Alexander Thomson, 
William H. G. Collis, 
John A. O’Neill, 

Wiiliam Andrews, 

Andrew Geraghty, 
Christopher St. Georgt 
James Beresford, 

Thomas Y. Prior, 

Arthur G. B. Martin and 
Mary Bell Martin, 
Robert Graham, 

Henry Blake, . 

C. R. Broughton, 

John A. Kirwan, 

Denis Kirwan, 

Pierce J. Blake, 

Giles 13. Lambert, 

Francis Blake, 

John J. Gunning, 

James O’Brien, 

John J. D’Arcy, 
Christopher St. George, . 
Walter Lambert and Tho- 
mas E. Lambert, . 



• £ 


s. rf. 


£ 


s. 


il. 


£ S. 


(?. 






rf. 




40C 


0 0 


•100 




ft 














40C 


0 0 


300 


0 


0 














HOC 


0 0 


200 


0 


0 














7,70(i 


0 0 


5,000 


0 


0 














90C 


0 0 


700 


0 


0 






700 








281 


0 0 


200 


0 


0 














2,084 


0 0 


1,300 


0 


0 






1,010 






4 


491 


19 10 


300 


0 


0 


120 0 




180 








2,050 


0 0 


1.000 


0 


0 














2,090 


0 0 


1,300 


0 


0 
















0 0 


150 


0 


0 














1,000 


0 0 


1,000 


0 


0 






1,000 






5 




19 7 


200 


0 


0 














200 


0 0 


200 


0 


0 














630 


0 0 


000 




0 














3,020 


0 0 


2,000 


0 


0 


1,000 0 


0 


400 


0 




1 






1.000 


0 


0 






800 












800 


0 


0 














1.815 


17 4 


1,000 


0 


0 






400 












1,000 


0 


0 
















0 0 


1,000 


0 


0 














508 


0 0 


450 


0 


0 














237 




200 


0 


0 


















200 


0 


0 














400 


0 0 


200 


0 


0 














320 


0 0 


200 




0 














7,000 


0 0 


7.000 


0 


0 














7.090 


9 0 


7.000 


0 


0 


















1,000 


0 


0 


200 0 












9311 


0 0 


800 


0 


0 














1,500 


0 0 


800 


0 


1) 














1.000 


0 0 


1,000 


0 


0 














124 


0 0 


loo 


u 


0 














558 


0 0 


550 


0 


0 


- 




350 


0 


0 


3 


123,827 


3 0 


74,550 


0 


0 


10,050 0 


0 


54,420 


0 


0 


- 


1,183 


0 0 


900 


0 


0 
















1 10 


300 


0 




_ 












600 


0 0 


500 


0 


0 


_ 
















200 


0 


0 


_ 












912 


0 0 


900 


0 


0 














1,300 


0 0 


800 


0 


0 














609 


0 0 


500 


0 


0 
















0 0 


200 


0 


0 














200 


0 0 


200 


0 


0 
















0 0 


250 


0 


0 






200 












2,200 


0 


0 


700 0 


0 


1,500 


0 














0 
















TOO 


0 


0 














1,649 


0 0 


500 


0 


0 














128 


LG 0 


100 


0 


0 














) 325 


11 7 


300 


0 


0 
















0 0 


1.000 




II 














! 430 


0 0 


400 


0 


0 


400 0 












i 043 


19 0 


COO 


0 


0 














i 500 


0 0 


500 


0 


II 














! 549 


10 2 


400 


0 


0 














349 


10 0 


150 


0 


0 














500 


0 0 


450 


0 


0 














370 


0 0 


SOd 






















1.100 


0 


0 


100 0 












1.000 


0 0 


1,000 


0 


0 












g 




0 0 


200 


0 


0 














4.000 


0 0 


2,500 


0 


0 


_ 












324 


0 0 


100 


0 


0 


- 




80 














0 


0 


5,500 0 














0 0 


500 


0 


0 
















5 10 


COO 


0 


0 


3G0 0 














0 0 


500 


0 


0 












u 




0 0 


150 


0 


0 


















800 


0 


0 


040 0 


0 


ICO 


0 


0 


1 


11.019 


2 5 


5.000 


0 


0 


5,000 0 












COO 


0 0 


500 


0 


0 


240 0 














0 0 


1,500 


0 


0 


















150 


0 


0 
















0 7 


1,000 


0 


0 


1,2S0 0 


0 












0 0 


300 


0 


0 


















3,400 


0 


0 


900 0 


0 
















0 


0 


720 0 


0 














700 


0 


0 


















700 


0 


0 
















0 0 


1,000 


0 


0 












j 




300 


0 


0 
















3 0 


300 


9 


0 














1,003 


0 0 


500 


0 


0 


400 0 


0 


100 


0 


0 


1 


4,317 


0 0 


1,000 


0 


0 


- 




1,000 


0 


0 


5 



19 June, 1852. 

1 July, 1850. 

19 Sept., 1810. 
Hi Dec., 1850. 

4 June, 1849. 

0 Sept, „ 

•21 June, 1850. 

20 July, 1849. 
•22 June, 1853. 
32 Deo., 1852. 

13 Aug., „ 

10 Nov., 1853. 

5 July, 1848. 
27 Aug., 1853. 

27 „ 1852. 

7 Feb., „ 

4 Sept., „ 

1 Oct., 1853.. 
22 April, „ 

0 Sept., 1851. 

4 Nov., 1852. 
25 Oct., 1853. 

11 Oct., 1849. 

14 „ 1851. 

28 April, „ 

15 Nov., 1848. . 
15 June, 1850. 

1 Aug., 1851. 

11 Oct., 1803. 
31 Deo., „ 



19 Deo., 1849. 

10 „ 1850. 

0 April, „ 

IS Aug., 1851. 
18 „ 1849. 

28 May, 1852. 
18 Aug., „ 

10 Nov., „ 

29 July, 1858. 
2S June, 1849. 

20 Nov., 1848. 

ODec., 1850. 
.3 „ 1848. 

3 Nov., 1853. 
18 July, 1849. 
20 May, 1851. 

5 Aug., 1848. 

14 May, 1852. 
13 June, 1850. 

1 Dec., 1851. 

4 Jan., '1803. 

2 July, ., 

20 Nov., „ 

18 Nov., 1800. 

3 May, 1852. 
31 March, 1848. 

0 Oct., 1853. 

5 Nov., 1847. 

15 Aug., 1800. 

4 „ 1848. 

8 June, 1850. 
0 Sept., 1851. 

12 April, 1848. 



, 27 March, 1848. 
OSept, 1849. 



1 Sept., 1851. 
1 March, 1850. 

8 May, 1849. 

9 Aug., 1848. 
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■ ; (B .) Schedule showing the Proprietors vAo Imre applied for and obtained Loans, &c —coraimei. 



GitTTAr— con. Clare- 



’ I’ieroe Joyco, . 

James S. Lambert, . 
Robert Bodkin, 

Catherine Coneys, . 
David Kuttedga, 

Robert Bodkin mill Eliza 
belli Bodkin, 

(liliis E. Lambert, . 

John Mnrtyn, . 

Michael Kelly, 

Hugh Henry, . 

Thomas 0. C. Donnellan, 
Uonmaciioon, j Lord (Jlonbroek, 

Mii-lm-1 ]!. Kelly, . 
Hubert 1>. Moure, . 

Lord ClonbiTick, 
Dnukollin, . . Lord Wnl Isc.nurt, 

1 Thomas A. Joyce, . 

Sir Thomas E. Rlake, 
Christopher St. Ucorge, 
Ditto, 

Ditto, 

James S. Lambert, . 
Ditto, 

laird Wailscourt, 

Veter Dluke, . 

Rnndnl E. L. Atliy, . 

Lord Dnusaudlc, 

Robert P. Urnlium, . 

John Connolly, 

Jmnes S. Lambert, . 
Thomas A. Joyce, . 

| Richard R'Aivy, 

James I’iVench, 

Edward II. Davies, . 
Owen E. Rlnke and Ed 
ward .11. Davies, . 
Cornelius J. O' Kelly, 
Andrew 0. Lynch, " . 
Martin S. Kirwan, . 
r.icliard A. H. Kinvan, 
Cornelius J. O'Kellv, 
Denis Kinvan, 

Cornelius J. O'Kolly, 

. John Dennis, . 

| Francis Goniyn, 

James llrowiio, 

Charles Blake, 

Governors of Erasmus 
Smith's Schools, , 

Anne O'Hara, . 

P. S. Comyn, . 

Nicholas Lynch, 

Thomas J. Blake, 

Richard D. Ireland 
James S. Lambirt, 
Ricluu-d D. Ireland 
■ Frederick F. Trc-nt- 
[ Arthur Dounelau, 

George J. Crowe, 

Lord Cloubrock, 

Frederick F. Trenc 
John R. Hodsou, 

Lord Clonbroek, 

Lord Ashtown, 

John Usher, . 

. Francks Longwurth 
James M. E. 



Duninore, 



| Comity of the 
Town of Ual- 



Kilennnell, 



Ditt, 






Patrick J Kelly, ! 

- 1 Denis H. Kelly', 
j John Oheevers, 

Sir Michael D. Bellew, 

| Sir James F. R. Mahon, 

! George Kelly, . 
j Sir James F' II. Mahon, 
Denis H. Kcllv, . 
Robert R. Smith, . 

Sir Michael D'. Bellew. 
Robert R. Smvth, 

I Dudley 1’ersse, 

' Viscount Gort, 

Milbam H. Gregory, 
James Dalv, . 

Anna G. B'agot, and John 
1 L. Bagot, 

William H. Gregory" 
William Butler, 0 ‘ 

| Edward Blaquire, 
j William H. Gre-orv 




1,041 .. 
4,1 0-1 15 
4,000 0 
701 U 



SO Oct., 

10 March, 1053. 
13 Dec., 1H50. 
10 May, 1*53. 
7 Dee., 1633. 
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(B.) Schedule showing tile Proprietors wbo Lave applfed for and obtained Loans, &c.—c<mtinved. 



Moycullen, 



, Philip Eca% . 

| Edward Burke, 

Philip Reade, . 

Ditto, 

Francis C. Sampson, 
Thomas N. Redingtou, 
John Lopdell, . 

Abraham A. Freer, . 
Marquis of Olunricarde, 
Lord Wallscourt, 
Abraham A. Freer, . 
Francis C. Sampson, 
Pntiiek ( I'Hare, 

Thomas Seymour, . 

Walter Lawrence, 
Ambrose 0 Kelly, . 
Richard G. Dalv, 
Christopher St.' George, 
Janies AI-Derriiott, 

Peter II. Dolphin, and 
hi ary Dolphin, 

James Galbraith, 

John Reynolds, 

John Eyre. 

Thomas S. Eyre, 

Martinis of (.'imiriearde, 
William Trench, . 
Robert I!. Seymour, 
Walter Lawrence, . 

John Eyre, . 

Pierce Joyce, . . 

Richard Eyre, 

Marquis of ClanricurJe, 
Thomas H ticket t, . 
Marquis of Olanricarde, 
Dudley Pt-rssc, 

Earl of Huntingdon, ntui 
Countess of Huntingdon 
Tin .mas Welsh, . 

, Patrick H. Burke, . 

! Thomas Sevmour, . 
Robert Power, 

Robert Power, jnn., . 
James S. Lambert, . 
Ditto. 

Patrick lllake, . 

Andrew W. Blake, 
Anthony O’Flahertv, 
George E. Durkc, ‘ . 
Chrisioper St. George, 
Michael !'. Browne, 
i George F. O'Ftlalmrtie, 
James Martin, 

Christopher St. George, 
.Tames Martin, 

Martin S. Kirwan, . 
Martin Morris, 

Patrick Blake, 

Edmund O'Flaherty, 
George F. O'Fdalierlie, 
James S. Lambert, . 

Earl of Leitrim and Earl 
of Clinrlemont, . 
James Ki! kelly, 

Alexander C. Lambert, 

■ Charles J. Lynch, . 
Alexander C. Lambert, 
John B. Blake, 

Ralph Sadlier, 

I James D'Arcy, 

I Richard D’Arcy, 

Andrew Browne, 

John C. Evans, 

Myles W. OReffly, . 
Edward Browne, " . 

Peter Blake, . 

Richard H. M. Eyre and 
Somers Payne, * . 
Thomas ,T. Biake, . 

Sir Michael D. Bellew, 
James D'Arcy, . 

Alexander Bevtagh, . 
Charles Kelly-; . 

James Blake, . 

Robert French, 

John H. Blakeney, . 

Sir Michael D. Bellew, 



Amount 
i relinquished. 



40(1 0 0 j 800 0 0 

1,000 0 0 j 1,300 0 0 

300 0 0 I t’fiO 0 0 

800 0 O' 300 0 0 

4,483 0 0 4,000 0 0 

1,000 0 0 | 800 0 0 

100 O U | 100 0 0 

1.741 0 0 I 1.000 0 0 



0 0 I 



•131 10 

ij 

014 is 



3.400 

1.083 

1,000 



000 0 0 
iro 0 O 
300 0 0 



1.000 0 0 
1.000 0 0 
1,'Uil 0 O 



‘coo o o 

300 0 0 



880 0 0 
100 0 0 



330 0 
100 0 
1,100 0 



300 0 
400 0 
100 0 



28 April, 1840. 

10 Feb., 1848. 

11 April, 1800. 

4 „ 1848. 

3 Jan., 1803. 

22 Fell., 1848. 
28 Sept., 1840. 
31 July, „ 

20 May, „ 

7 April, „ 

23 Feb., 1800. 
10 Sept., 1853. 

10 Oct., 1840. 

23 „ 1848. 

14 Feb., 1850. 
23 Aug., 1849. 
18 Dec., 1801. 

11 Oct., 1848. 

21 July, 1840. 



27 Aug., 184.0. 
25 Sept., 1851. 
24 June, 1808. 

10 April, 1802. 
20 July, 1800. 

17 Nov., 1840. 

18 March, 1802. 
5 Sept., „ 



11 April, 18,01 

0 Aug., 1803. 
10 July, 1802. 
20 Sept., 1850. 
^1 Nov., 1802. 

17 J " U0 ’ ” 

20 July, „ 

3. Tan., 1848. 
Uune, 1810. 
10 „ „ 

22 Sept., 1848. 
.21 March, „ 

4 April, 1840. 
17 Oct., 

22 Fob., „ 

8 July, 1818. 

1 Feb., 1840. 

17 Oct., ” 



9 Get., 
15 Kw. 
21 July, 
7 Fell., 
28 July, 

10 Ncv., 
4 Jan., 
3 Aug., 
14 J.fnv, 
9 Feb., 



— Xnv., 
19 May, 
24 Sei>t., 
0 July, 
11 Jan., 



18 Nov., 
I 28 Oct, 



1800. 

1817. 

1848. 



1853. 

18511. 

1810 . 

1801. 

1852. 



1848. 

1802. 

1800. 

1841). 

1803. 
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(B.) Schedule showing the Proprietors who liayo applied for and obtained Loans, fa 



County. 



Bmiratty, 

Upper, 



Ibrikane, 

Inohiqnin, 



Moyarta, 
Tula, Lower, 



William J. Digby, . 

Sir Michael i). Bellew, . 
Ditto, 



Crosdaile Molony, . 
Henry Butler, . 

Stnilbrd O'Brien, .■ 
Stephen O'Hailoran, 
Edward S. Fowl ter, . 
Hamilton L. Jackson, 
William Monsell, . 

John Gahhett. . 

Thomas Studdert, . 
Christopher Jtelmegc, 
Mary O’Grady, 

John C. Delmege, . 

John MaeMalion, . 
Samuel Casivell, 

Andrew Caswell, 

Philip M'Adam, 

Samuel Caswell, 

Sir Column M. OXoghlen, 
Miehnol Butler, 

Sir Colman M. O’Loghlen, 
Cornelius Creagh, . 
Michael Butler, 

Cornelius O’Brien, . 
Francis O'Brien, . 
Margaret B, Stapleton and 
William Stapleton, 

John Singleton, 

Michael Kerin, 

Cornelius O'Brien, . 
Pierce Creagh, 

Ditto, 

Cornelius Creagh, . 

John Maonamara, . 
George Maonamara, 

Homy White, . 

Marianne O'Brien, . 
Henry White, . 

Ditto, 

Pierce Creagh, 

Charles FitzGerald, 
Thomas E. Davenport, 
William H. Ball, 

George Studdert, 

Letitia J. Hickman, 
Theobald Butler, 

! Charles FitzGerald, 
George Barclay, 

Croft, :m M. Vandeleur, 
Nicholas Westby, . 

G melius O'Brien, . 

John O'Brien, . 

John W. Stratford, . 
Cornelius O'Brien, . 

John W. Stratford, . 
JohuWhitty, . 

Andrew Lysag'ut, 

Francis M. Calcutt, . 
Francis fi. Moron v. .' 
Thomas H. Morony, 
Joseph Boughan, * . 

■ Charles Synge, 

Edward Synge, 

Edward Y>. Burton. 

Sir Colman M. O Loghlenj 
! James Itoughan, 

} Elizabeth S.vnge, 

James Boughan, 

Marcus Keane, 

Anne Dodd, . \ 

Sir David llnche, ! 
Cornelius O'Brien, . 

Sir David Bo-lie, . 
Charles Fitzgerald, . 
llobert Mahon, ' . 
William Armstrong," 

I Marquis of Conyngham, 

. Henry S. Burton, 

' Arthur O'Keeffe, 

: Nicholas Wcstbv, ! 

, Hugh X*. Hickman, 

. Marcus Paterson, . 

' David J. Wilson? 

Patrick Quai l, 

1 



3,110 t 
170 10 0 
200 o 



400 0 0 
300 0 0 
1,304 0 0 
042 0 0 
500 0 0 
110 0 0 
250 0 0 
4.547 8 2 
510 7 1 
235 14 0 



380 0 

400 0 
2.500 0 

10,C02 12 

401 10 



1,70!) 8 11 
200 0 0 
GOO 0 0 
300 13 8 
1,070 0 0 
10,300 0 0 
2,829 0 0 
2,151 0 0 
350 0 0 
548 0 0 
380 0 0 
210 0 0 
300 0 0 
293 0 0 
3,053 17 8 
1,024 0 0 



1,000 0 0 
1,135 11 0 
400 0 0 
1,400 0 0 
1,200 0 0 
3,208 0 0 
200 0 0 
1,500 0 0 
1,000 0 0 
i.roo o o 
1,000 o o 

172 10 4 



1,000 0 0 

150 0 0 

aou o o 



300 0 0 
1,000 O 0 
200 0 O 



100 0 0 
250 0 o 
1,700 0 0 
200 0 0 



2,300 0 0 

3.000 0 0 
400 0 0 
300 0 0 

2.000 0 0 
400 0 0 
000 0 0 

1,000 0 (I 

100 0 0 

1,000 0 0 
500 0 0 
050 0 0 



150 0 0 
2,000 0 0 
1,000 0 0 



1,000 0 
400 0 
200 0 
! 00 0 
1,000 0 

2.500 0 
150 0 

1,150 0 

1,000 0 

1.500 0 



Amount 
cancelled or 
relinquished. 



1,000 0 0 



2,300 0 
2,500 0 
100 0 



700 0 
40 0 
1,000 0 



1 15 Oct., 1849. 

14 Aug., 1850. 

20 Feb., „ 

15 Oct, 1652, 

11 June, „ 
OMay, 1853. 
10 Oct, 1800. 
14 April, 1853. 

12 Oct, 1852. 
‘‘5 Jane, 1853. 

1 Dec., „ 

14 May, „ 

21 Oot, „ 

15 Oct, 1S47. 
1« Dec., 1848. 

19 Oct, 1849. 

30 Aug., „ 

17 Oct, „ 

23 Aug., 1850. 
27 Jan., 1851. 

31 July, 1800. 

30 1652. 

0 Oct, 1853. 

1 „ 1852. 

10 May, 1852. 

22 Aug., 1850. 

2 Feb., 1849. 

30 Aug., 1852. 

20 „ 1850. 

14 Sept, 1853. 
14 Oct., „ 

0 Deo., „ 

23 Oct., 1S49. 
8 Aug., 1850. 

29 June, 1849. 

30 Aug., 1850. 

29 Nov., 1850. 
0 June, „ 

5 Nov., 1852. 
13 Sept., „ 

21 Mav’ ” 

.. 1848. 

24 Sept, 1849. 
0 Jan., 1852. 

24 Sept, 1849. 
7 July, 1850, 
2 May, 1851. 
0 Oet., 1853. 
13 April, 1848. 
24 Aug., 1849. 

7 Feb., 1650. 

31 Dec., 1847. 
0 July, 1849. 

6 June, 1850. 

26 „ 1849. 

15 April, 1850. 
2G July, 1851. 

8 Nov., 1850. 

!9 „ 1848. 

24 Feb., 1S31. 
24 Oot, 1850. 
19 June, „ 

24 Oct, „ 



. 23 Oct, 1850. 
2 13 Aug., 1849. 
27 April, 1850. 
3 Sept., 1851. 
3 June, 1849. 
2 a July. ., 
j 15 Sept., ., 
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John Brown, . 
David J. Wilson, 
Edward Bernard, 

Sir Hugh D. Massy, 
William Cannon, 
Thomas Arthur, 
Edward T. Cluster, 
Timothy O'Brien, 
Hamilton L. Jacks© 
Charles W. Smith, 
Patrick C. Law and i 
John Flanagan, 
Charles W. Smith, 
James Molony, 
Thomas Studdert, 
Ditto, 

Maurice O'Connell, 
James O'Hara, 
James Molony, 
Ditto, 

James W. Itynd, 
Ditto, 

Samuel Casswell, 
Gross Total, 





Amount 
applied for. 


sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 






£ 


s. 


d. 


« 




d. 


£ s. 


d. 




d. 






730 


0 


0 


500 


O 


0 






100 0 


0 


1 






0 


0 


200 


0 


0 






200 0 


0 


5 




480 


0 


0 


300 


0 


0 














500 


0 


0 


500 


0 


0 






500 0 


0 






190 


3 


4 


150 


0 


0 














1,427 


0 


0 


1,000 


0 


0 






200 0 


0 


I 




200 


0 


0 


200 


0 


0 






120 0 








1,475 


0 


0 


1.000 


0 


0 














1,500 


0 


0 


1.0UO 


0 


0 






1.000 0 








401! 


10 


0 


450 


0 


0 














400 


0 


0 


200 


0 


0 






200 0 








451 


0 


0 


150 


0 


0 






150 0 








308 


0 


" 


300 


0 


0 














500 


0 




COO 


0 


0 


500 0 


0 










488 


0 


0 


400 


0 


0 


- 




320 0 


0 


4 








0 


700 


0 


0 


280 0 


0 












0 


0 


400 


0 


0 


320 0 


0 










2,500 


0 


0 


2,400 


0 


0 


2,400 0 


0 










590 


0 


0 


500 


0 


0 






300 0 








335 


18 




300 


0 


0 














254 




3 


050 


0 


0 






50 0 








324 


G 




300 


0 


0 






ISO 0 








510 


0 


0 


400 


0 


0 


“ 




- 






. 152,733 


11 


: 


79,000 


0 


0 


11,810 0 


0 


3S,270 0 


0 


- 



29 March, 1848. 
3 July, 1849. 

17 May, 1848. 
24 Oct., 1849. 

5 June, 1849. 
12 March, 18S0. 

11 July, 1849. 
5 Sept., 1800. 

14 Dec., 1853. 

8 April, 1 850. 
01'eb., 1801. 

12 July, 1840. 

9 June, 1849. 
14 July, „ 

22 March, 1848. 

30 Jan., 1850. 



SOUTHERN DISTRICT. 



Limeeick: — 



Clanwilliam, . 


Eyre Llovd, 


2,200 0 0 


1,500 


0 


0 














Sir Riebard Bourke, 




4-' 0 






_ 












JohnCroker, . 


400 0 0 


409 


0 


0 


_ 












A iscount Gort, 


1,392 2 0 


1,000 


0 


0 


_ 












Samuel Maunsell, . 


130 0 0 


lun 


0 
















Earl of Clare, . 


1.500 0 0 


1.000 


0 


0 














Sir David Roche, 


1.000 0 0 


coo 


0 


0 
















200 0 0 


200 


0 


0 














Earl of Clare, . 


1.072 0 0 


1.000 


0 


0 














Sir Matthew Barrington, . 


1,503 0 0 


1,500 


0 


0 














George Gough, 


fill 0 0 


KlO 


0 


0 














John Croker, . 


300 0 0 


300 


0 


0 














Joseph Gabbett, 


850 0 0 


850 


0 


0 














John Croker, . 


100 7 0 


150 


0 


0 














George C. Frend, . 


307 0 0 


350 


0 
















William F. Holland, 


103 7 1 


100 


0 


0 














John Croker, . 


224 10 9 


200 


0 


0 














Richard Maunsell, . 


1,000 0 0 


1,000 


0 


0 














Earl of Clare, . 


900 0 0 


000 


0 


0 














A vndliam Goold, . 


1,000 0 0 


1.000 


0 


0 














A\ illiam C. Frend, . 


485 0 0 


400 


0 


0 














John Croker, . 


300 0 0 


200 


0 


0 














Ditto, 


153 10 5 


150 


0 


0 














Ditto, 


100 0 0 


100 


0 


0 














James D. Lyons, 


370 0 0 


300 


0 


0 














John Croker, . 


ino o o 


100 


n 
















John S. Browne, 


545 0 0 


500 


0 


0 














Robert Hunt, . 


1.180 3 3 


S00 


0 


0 














Terence Murray, 


513 18 9 


400 


0 


0 














Carrol Naish, . 


450 0 0 


400 


0 


0 














George Hewson, 


227 17 2 


100 


0 


0 


80 0 












Thomas Llovd, 


522 19 9 


300 


0 


0 














Thomas E. Davenport, . 


400 0 0 


200 


0 


0 














A\ illiam Hewson, 


324 10 3 


200 


0 


0 














Francis Hewson, 


212 17 8 


200 


0 


0 














Michael .T. Keating, 


100 0 0 


100 


0 


0 














William Archer, 


100 0 0 


100 


0 


0 














George M. Maunsell, 


150 0 0 


150 


0 


0 














Charles L. Sandes, . 


050 0 0 


000 


0 


0 














Richard D. Massy, . 


200 0 0 


200 


0 


0 














Robert Hunt, . 


558 0 0 


500 


0 


0 














Julius Deimege, 


1,000 0 0 


1,000 


0 


0 














Miscount Southwell, 


250 8 5 


250 


0 


0 














William Hogan, 


300 0 0 


300 


0 


0 














Alexander Elliott, . 


201 17 0 


200 


0 


0 














John S. Peppard, 


200 0 0 


200 


0 


0 














Robert S. Peppard, . 


350 0 0 


350 


0 


0 














Walter Nugent, 


1,336 11 11 


1.000 


0 


0 














Richard Bateson, 


1,038 10 11 


1.000 


0 


0 














Wm. R. S. V. Fitzgerald, 


1.035 0 0 


500 


0 


0 












Connelloe, 


Charles L. Sandes, . 


1,000 0 0 


250 
















Upper, 


Patrick Q. Hannigan, 


200 0 0 


200 


0 


0 


_ 












J oku Cox, 


301 18 10 


300 


0 


0 


_ 












Andrew A ance and Anne 






















Harte, 


000 0 0 


400 


0 


0 














Richard Ellis, . 


3,000 0 0 


2.000 


0 


0 


1,400 0 












John Mason, . 


492 10 10 


350 


0 


0 














Allan Graham, 


490 8 0 


400 


0 


0 










f 1 




Francis S. W alker, . 


390 0 0 


350 


0 


0 


~ 




SCO 


0 


0 



4 | 22 Feb., 1850. 
■> I 1U Oct., 1849. 
0 j 13 Dec., 1848. 
2 21 Oct., 1800. 
2 24 Feb., 18-19. 

0 27 Oct., „ 

4 20 Feb., 1851. 
4 15 July, „ 

0 22 March, 1852. 
4 20 May, 1853. 

4 8 Oct., „ 

0 31 „ 1850. 

2 21 Nov., „ 

5 Hi Sept., 1853. 

3 9 July, 1851. 

2 13 Dec., 1852. 

5 11 Aug., 1852. 

3 18 „ „ 

5 5 Jan., 1853. 

5 17 Sept., 1852, 
5 0 Jan., 1853. 

3 25 Aug., 1852. 
5 5 Jau., 1853. 

3 4 June, 1800. 

0 19 Oct., 1849. 

3 14 June, 1802. 

2 29 Dec., 1848. 

1 23 May, „ 

4 12 Oct., 1840. 

3 30 April, 1852. 

2 30 June, 1849. 

5 27 Aug., 1800. 

3 18 May, 1803. 
0 28 Jnn.. 1850. 



5 1 Aug., 1851. 

1 10 April, 1850. 

2 20 Sept., „ 

0 27 May, 1801. 

3 27 „ 

1 7 Dec., 

3 8 Jan., 

1 28 May, 

1 4 July. 



is’oo. 

1852. 

1851. 



24 July, 1849. 
30 Nov., i860. 
20 „ 1849. 



19 Fab., I860. 
30 .lime, 1849. 
8 April, „ 

Ml 1848. 



29 May, 1S4C. 



N 2 



Printed image digitised by the University of Southampton Library Digitisation Unit 




100 IRELAND : — APPENDIX TO TWENTY-SECOND REPORT 

(B.) Schedule stowin g tie Proprietors who have applied for and obtained Loans, Slc.— continued 



Counelloo, Up. 



CovLma, 



Glenijuin, 



Coonngh, 



Coshlea, 



| William Mansell, 

James 1). Lyons, . . i 

Roger K. Khenlivand others 
Charles H. 15. C. S. Wun- 
desfnrdo, 

John Cox, jun., 

William II. Do Massy, 
Wellington A. Hose, 
William II. Sanders, 

Miles J. Mason, 

John Ansler, . 

Grantluy Shelton, . 

, Earl of Clare, . 

| Francis S. Walker, . 

John Massy, . 

George M. Massy, . 
William .T. Slieehy, . 

John White, . ' . 
Richard Bateson, 

John Odell, 

Richard White, 

I Sir Yere. K. I>. de Vere, 

| Karl of Clare, . 

Richard Dickson, 

C. L. Tnthill, . 

The Governors of Krasin 
Smith’s Schools, . 

John AY. Shelton, . 
Newport White, 

Edmund W. Shuldham, 
James M'Malion, . 

The Governors of Erasmi 
Smith's Srhools, . 
William II. Haro. . 

Kih mind W. Shnldham, 
Richard Hickson, . 

Sh- Richard Boiu-ke, 

Mary J. O. Gnsciii"uc am 
Elizabeth 0. Gascoign 
Ditto, 

Edward J. Cooper, . 

John E. Massy, 

Charles J. Coiitc ,t other. 

Cli ailos H. li. C. S. Wan 
desforde, 

Earl of Kingston, . 

George J-. Bennett, . 

. Sir Da-vid Roche, . 
■Wellington A. Ruse, 

George Bruee, 

Lord Baron Massy, . 

Hugh Massy, . ‘ . 

Eyre Lloyd, 

Lord Baron Massy, . 

Georg,. M.. Renuett, . 

Francis C. and Mnrv J. O. 
Trench, and Elizabeth j 

Viscount < ritillamore, 

I Charles W. Smith, . 
i James Duncan. 

Robert Maxwell, 

William H. Mason, 

William Moused!, 

Kar-1 of Buckinglmmshire 
and others, . 

Frederick F. Trench, 
Gertrude B. Fitzgerald, 
Antony F. B. St. La-'e r 
Sir David Roche, " ’ 
Hamilton L. Jackson 
John Croker, . ’ 

I Earl of iJunraven, 

' Robert lovers, . ] ’ 

Y illiam H. Mason, . 

Antony F.c. St. Leger, ! 

Y illiam Monseli. 

Hamilton L. Jackson 
John Croker, . ’ 

Antony F. B. St. Logr-r 

Conyngham Ellis, . 

Trustees of the late Earl 
of Devon, 

Robert Fetherston, ". 

Lord Mnskerrv, 

• Richard Fitzglbbon, 
Stephenson, 

Y llham Leaki 

fi M W. 



| George M. Manusell, 



-1,173 0 
l,?oi 4 
5.012 0 



8.013 0 0 
•100 0 0 
1,000 0 0 




103 (i s 
100 0 0 
yoo 0 0 
100 0 0 

1.500 0 l) 
151 0 0 
300 0 0 
271 0 0 
250 0 0 

1.500 0 0 



Amount 
rniirclleil or 
rclimjuLliud. 



500 0 0 

1,000 0 0 



2,000 0 0 
150 0 0 
1,000 0 0 



10.000 0 0 

500 0 0 I 
1.050 0 0 1 

2.000 0 0 i 
200 0 0 I 

1,138 0 0 | 
1,007 0 0 1 



100 0 0 
1,0 HJ 0 0 
150 0 0 
300 0 0 



10,000 0 
300 0 
1.000 0 
2,000 0 
200 0 
800 0 



10 0 0 
500 0 0 

100 0 0 



3,000 0 0 

soo 0 0 



200 0 0 
500 0 0 
100 0 0 



000 0 0 
210 0 0 
so 0 0 



5.000 0 
3.500 O 

3.000 0 



200 0 0 
1.000 0 0 
200 0 0 
300 0 0 



2,000 0 0 
00 0 0 
700 0 0 
1,000 0 0 



200 0 0 
100 0 0 
1.000 0 O 
100 0 0 



23 July, my). 
5 Ang., 1853. 
11 slug., Isis. 

15 Jan., lKM. 
3 July, n 

23 Jan., 1850. 
21 Feb., 

27 Aug., Isjn. 
3 July, 1 85(1. 
U Sept., 1840. 
15 Dec., 

8 April, lssa. 
23 Sept, 1S50. 
27 April, 

■21 Aug., ” 
17 June, 185:1. 
25 May, „ 
21 Aug., ISflO. 
!> Get, 1851. 
17 Jnne, 1853. 
OAug., 18.-,]. 
0 June, ls'52. 
5 Sept., 1803. 



21 .Tune, 1852. 
30 Jail., ., 

2 Aug., 1851. 

2 Aug., 3851. 
21 Mnv, 1850. 
10 April, K31. 
2s Fi-li., 1850. 
20 Sept, 1851. 



1843. 



11 Ang- 
lo Aug , 
2S Nov., 
2S Feb., 



24 Feb*’ 
15 July, 



5 j 20 July, 1853. 
1 1 14 April, „ 

5 I 8 June, 1810. 
10 Jnu., 1850. 
2!) July, 1851. 

0 Sept, 1850. 
II May, 1810. 
3 March,1852. 
12 April, 1850. 



17 July, 1851. 
1 May, .. 
10 Jau. 1852. 
5 Fell., 1853. 
5 March, 1852. 

13 » » 

27 July, 1840. 

20 April, 1851. 

21 Jan., 1850. 
0 July, 1*10. 

28 May, * 

0 July, - 



8 Sept, 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 101 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c continued. 



TrppKRutT, . I Clanwilliam, . 



John J. Sullivan, 

Daniel Claneliy, 
Wyndham Goold, . 
William Leake, 

Godfrey Massv, 

Thomas J). Evans, . 
Itobort M. Rodvell, . 
Wellington A. Hose, 
Trustees of the late neu- 
ral Locke, 

Wellington A. Hose. 
Trustees of the late Em 
of Devon, . 

Thomas W iilis, 

William Waller, 

Ditto, 

Sir Vere E. P. de Tore, 
Thomas E. Davenport, 
George Fnsbery, 

James Caulfield, 

George Fosbevv, 

Sir Vere E. P.'de Vere, 
Ditto, 

Darby O'Grady, 

George Fosberv, 

Jane Westropp, 

Sir St. George Gore, 

Sir Vi-rc 35. P. de Vere, 
Rickard Lloyd, 

Stafibrd O’Brien, 

Thomas LU'.vd, 

Caleb Powell, . 

Thomas P. Evans, . 
Lord Cloueurrv, 

Ditto, 

George Tutliiil. 

William Monsell, . 
John W. O'Grady, . 
William Barker, 

William Monsell, . 
Wvndham Got-ld, 

William N. Leo, 

Thomas Lloyd. 

Sir David Roche, 

George Tutliiil, 

William N. Lee, 

William P.. Yeild'mg, 
Richard Q. Sleeman, 
Samuel A. Dickson, 

The Ivnigbt of Gliu, 
Thomas Bateson. 

Earl of Clare, . 

Lord Monteagle, 

Earl of Clare, , 

Lord Monteagle, 

Richard Bateson, . 

Lord Monteagle, 

Patrick M'Donnell, . 

Eyre Massy, . 

Richard M. Yeilding, 
Wyndham Goold, . 

Lord Monteagle, . 
Richard Bateson, 

John D. Evans, 

Thomas Bateson, . 
Anselm E. Taylor, . 
Samuel A. Dickson, 
Thomas Bateson, . 
Ditto, 

Lord Monteagle, 

Henry H. Kitchener, 

Lord Monteagle, 

Ditto, 

Thomas Bateson, . 
William Harkness, . 
Thomas Bateson, . 
Samuel A. Dickson, 

E. J. and J. Synan, . 
Robert D. Grady, . 

Gross Total, £ 

The Governors of Erasmus 
Smith’s Schools, . 

John B. Massy, 

Richard M. S. Mansergh, 
James H. S. Barry, 
George C. L. Roe," . 



1 Amount 




Amount 




Amonnt 






No.o 


J applied for. 


sanctioned. 


relinquished. 


w 




is 


* 


d. 


£ 






, s 


d. 


£ 


t 


d. 




500 0 


0 


300 


o’ 


o 






120 


6 


0 


2 


850 0 


0 


300 


0 


u 






300 


0 


0 




2,000 0 


0 


3.000 


0 


0 






2,000 


0 


0 




402 0 


0 


350 




0 






140 


0 


0 




000 0 


0 


(too 


0 


0 






000 


0 


0 




310 10 


4 


200 










140 


0 


0 




450 0 


0 


200 










200 


0 


0 


5 


200 0 


0 


200 


0 


0 


- 




200 


0 


0 




; 1.050 0 


0 


1.000 


0 


0 


_ 




1,000 


0 


0 


g 


j 100 0 


0 


100 


0 


0 


- 




100 


0 


0 


r» 


! 5.500 0 


0 


5.500 


0 


0 


_ 




1,000 


0 


0 


2 


1 150 0 


0 




0 
















S 8.000 0 


0 


3.000 


0 










0 


0 


- 


! ( 00 0 


0 


500 










~300 


0 


0 


3 


179 3 


0 




6 


0 






150 


0 


0 




300 0 




800 


0 


0 


_ 




300 


0 


0 


g 


1,000 0 


0 


750 


0 


0 


_ 




750 


0 


0 


5 










0 


1.200 0 


0 


800 




0 


0 


200 0 






0 




109 0 




100 




0 


3 




0 


200 


0 


0 


_ 




200 


0 


0 


5 


203 0 


0 


250 


(.( 


0 


- 




150 


0 


0 


3 




0 




0 


0 


— 






0 


0 




500 0 


0 


500 


0 


0 


_ 




500 


0 


0 


g 


150 0 


0 


150 


0 


0 


- 




150 


0 


0 


g 


1,51(0 0 


0 


1.500 


0 


0 


— 




1,500 


0 


0 


g 


333 0 


0 


200 


0 








40 


0 


0 


1 


8,500 0 


0 












1,000 


0 




4 


3.000 O 


0 


2.000 














0 




2.M80 2 


(J 


1.000 


0 


0 


_ 




1,200 


o 


0 




294 2 


9 


200 


0 


0 


- 




120 


0 


0 


y 




3 


300 




0 


— 




200 




p 


5 


300 0 


0 


300 










300 


0 


0 




300 1) 




200 






_ 




80 


0 


0 


1, 


1,008 0 


0 


1 .000 


0 


o 


1,000 o 


0 


1,000 




0 


g 


M.I0 0 


0 


800 


0 


0 


- 




040 


0 


0 


4 


100 0 


0 


100 


0 


0 


_ 




20 




o 




3.000 0 


0 


2.900 


0 


o 


_ 




2.000 


0 


0 


J 


400 0 


(1 


‘400 




o 


_ 




ICO 


0 


0 


.1 


500 0 


0 


350 


0 


0 






350 








315 0 


0 


9.00 




0 






800 


(, 


0 




215 4 


0 


900 




0 






300 


0 


0 




300 0 


0 


200 


0 








200 




0 




450 0 


0 


450 




0 






450 


0 


0 


r. 


500 0 


0 


500 


0 


0 


_ 




100 


0 




1 


3,195 0 


9 


< 500 


0 


0 


- 




SIX) 


0 


0 








i 1,000 




0 


— 




1.000 


0 


0 


5 


750 0 


0 


700 


0 


0 


500 0 


0 


140 




0 


1 


500 0 


0 


500 




0 






400 


0 


0 




2,500 0 


0 


2.000 




0 






1,(500 


0 


0 




301 15 


4 


300 


0 


0 






300 


0 


0 




3.000 0 




2.500 


0 


n 






2,000 


0 


0 




041 10 


0 


COO 


0 


0 


_ 




000 


o 


o 


5 


5.000 0 


0 


4.000 


0 


0 


_ 




3,000 


0 


0 


fl 


1,377 10 




1,000 


0 


0 


COO 0 


0 


80 


0 




1 


500 0 


0 


000 


0 








500 


0 


o 




1,550 0 


0 


1.100 


0 








1,100 


0 


o 


r 


200 0 




200 


n 




300 0 


0 










300 0 


0 


300 


0 


0 


- 




120 


0 


0 


0 


750 0 


0 




0 


0 














3,000 0 


0 


1.500 


0 




_ 




1,500 


0 


o 


7 


000 0 


0 


(100 


0 


0 


_ 




GOO 


o 


o 


!. 


092 0 


0 


050 


0 


0 


- 




520 


0 


0 


4 1 


240 11 




200 


0 


0 


120 0 


0 


80 


0 


o 




953 0 11 


800 


0 


0 


— 




800 


0 


o 


g 


404 14 




400 




0 














3,128 0 


3 


2,000 


0 


n 


_ 




400 


o 


o 




750 0 


0 


700 


0 


0 


_ 




500 


o 






127 11 




100 


0 


0 






20 


o 


Q 




300 0 


0 


300 


0 


0 


_ 




800 






J 


4,150 0 


0 


1.000 


0 


0 


_ 




1,000 


o 


Q 


g 


300 0 


0 


200 


0 


0 


_ 




200 


o 


Q 


r 


100 0 




100 


0 


0 






80 


g 






105 0 


0 


100 


0 


0 


_ 








* 


0 


870 0 


0 


500 


0 


0 


_ 




300 


o 




7 


1.000 0 


0 


1.000 


0 


0 


_ 




300 


o 


f. 




3,833 0 


0 


2,000 


0 


0 






2,000 


o 






014 0 


0 


500 


0 


0 






300 








400 0 


0 


200 


0 


0 


- 




100 


0 


0 


2 


307,637 14 1 


104,070 


0 


0 


20,050 0 


0 


107,599 


0 


0 


V 


1,900 0 


0 


1,100 


0 


0 






1,100 


o 






300 0 


0 


300 


0 


0 






300 


o 






100 0 


0 


100 


0 


0 


_ 




100 


o 




r 


3,450 0 


0 


1,000 


0 


0 


_ 




1,000 


o 


Q 


g 


031 0 


0 


600 


0 


0 


“ 










" 



8 May, 1853. 
•33 Sept, 1850. 
34 Oct, 1851. 
17 May, 1850. 
10 July, „ 

10 June, 1851 . 

0 May, ” 



8 Sept., „ 

7 Dec., 1853. 
0 Feb., 1840. 

3 April, „ 

33 Nov., „ 

!) May, 1850. 
13 April, 1840. 
31 May, „ 

30 J une, „ 

15 April, 1800. 
13 Oct, 

33 April, 1851. 
(1 Sept, 1800. 

4 Feb., 1803. 

33 „ 1850. 

31 Jan., 1853. 
July, 1840. 

30 Nov., 1850. 
4 Aug., 1840. 
30 July, 1S00. 

38 Nov.’ 1851. 

8 May, 1850. 
11 Jan., 1800. 
13 Dec., 1847. 
11 Oct., 1840. 

13 .Tan., 1850. 
18 Dec., 1840. 

34 Jan., 1850. 
18 Sept, „ 

17 Oct, „ 

S3 July, 1851. 

1853. 
1840. 
10 Dec., 1850. 
30 Nov., 1847. 

35 Oct., 1850. 
Sii Jan., 1840. 

14 March,1850, 



0 May, 
19 June, 
10 July, 


” 


12 Dec., 


1849. 


14 Jan., 
8 April, 


1851. 


15 Aug., 


1849. 


11 July, 


1851. 


20 Sept , 


1850. 


| 15 June, 




17 April, 


1850. 




1802. 


4 .Time, 


1850. 


20 .Wav’ 


1852. 


20 Feb., 


1851. 


19 Aug., 


1803. 






17 Sept, 


1852. 


17 Aug., 


1853. 


10 Sept, 


„ 


2 Aug., 




25 Mareh,1852. 


8 Oct, 


1853. 



3- April, 1850. 
31 Aug., 1849. 
1 March, 1850. 
10 Sept., 1853. 
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102 IRELAND:— APPENDIX TO TWENTY-SECOND REPORT 

(B.) Schedule showing the Proprietor s who have applied for and obtained Leans, &c.-eo ntinmd. 



County 



Tieperary— 



Barouy. 



Clamvilliam— 



Eliogarty, 



Iffa.tOOh.West, 
Iffa & 0 li'a,E ast, 

Iken'in, . 



John M. Dawson, . 
Simon Low, 

Lynn Cnrew, . 

Nathaniel E. Robbins, 
George M. Dawson, 

James H. S. Barry, 

M. E. Robbins, 

Henry Cotton, . 

■ Sir John C. Cnnlen, 
Patrick Maher, 

John Trout, 

Richard M. Carden, 

Sir John C. Carden, 

Henry Cotton, 

Sir John C. Carden, 

John Trout, 

! Henry Goold, . 

John Trant, . 

J. 0. Radcli Il\t: C .T. Webb er 
I Jolm G. H. Mnlhallen, . i 
J . O. Rndcliffifc C.T.Webber 
Viscount Lismore, . 

Earl of Kingston, . 

Earl of Donoughinore, 
Henry C. Bowen, . 

Ditto, 

Ditto, 

Ditto, 

John J. VVilliugtou, 

Jolm Carden, . 

Robert Lloyd, . 

Dudley Byrne, 

Butler, . 



Kilnemanagh. 

Lower. 

ilnemnnagh. 

Upper. 



Middlethird, 



Ormond, Lower. 



Gillie 



l Ear 



Thomas Pound, 

Jollii J. Willington, . 
William R.Fry and Henry 

Jolm I>. Hutching: 

John Carroll, . 

Nicholas Pound, 

, Robert White, 

| Frederick Lidwill, . 

The Commissioners ofEdu- 
cation in Ireland, 

John Carden, . 

Robert White, . 

Dudley Bvrne, 

" -• D. La Touche, 

Bridge and others, 
Michael Garin, 

John Carden, . 

■ Janies S. Birch, 

Joseph 0. R adcli tf an d Char- 
1 lesT. Webber, . 

John Greene, . 

Richard S. Hamniersley, . 
The Governors of Erasmus 
I Smith’s Schools, . 

John Prior, 

Francis L. Gore, 

Wray Palliser, 

Earl of Clare, . 

Matthew Millett, ! 
Thomas P. Lloyd, . 

Anna Mansergh, 

John Bavly, . 

Earl of Clare, . 

William Latham, 
i John Bayly, 

Francis H! Toone, ! 

Henry Buyer, 

Edward Waller, 

Thomas G. Sloney, ! 

Ge. 'lge Kiualian and Robi 
H. Kinahan, 

Thomas <>. Stoner, . 

Denis Leonard, . 
Charles Cambio, 

Jolm Going, . 

Countess of Farnham, 
Augustus Robinson, 

Joseph Falkiner, 

George Smith, . 

Edward Waller, 

George S. Waller, . 

Ralph S. Smith, 

James J. Poe, . . 

Thomas Ssiiili, 



I.33U 13 4 
350 0 0 
250 0 0 
3,r«oo o o 
a, coo o o 

350 0 0 

no o o 
aoo o o 

UK Hi 7 



100 0 0 
280 0 0 
000 0 0 

1,000 0 0 

3.000 0 0 
071 u 9 
200 0 0 
000 0 0 
300 0 0 
100 0 0 

1.000 0 0 



2,500 0 0 
000 0 0 
003 18 8 
1,000 0 0 



300 0 0 
3,207 4 1 
1,751 17 1 
300 0 0 
450 0 0 
t'00 o 0 
400 0 0 
1,030 0 0 



1,100 0 0 
043 0 8 
1,038 7 0 
6.80 0 0 



1,000 0 0 
1,200 0 0 
200 0 0 
200 0 0 
1,000 0 0 
2,000 0 0 
350 0 0 
100 0 0 
200 0 0 
100 0 0 
1,000 0 0 
200 0 (I 



900 0 

2,000 0 



200 0 .0 
250 0 0 
2,000 0 0 
1,500 0 0 



100 0 0 
100 0 0 
200 0 0 



1,000 0 0 
1,000 



relinquished, 



800 o 0 
200 0 0 



30 0 0 
100 0 0 



1 ,000 0 0 
60 0 0 
•100 0 0 
40 0 0 



1,200 0 
1,500 0 
100 0 



20 Sept, 1831 

21 July, 185 b 



17 April, 1848, 
31 May, 1849. 

2 Nov., " 

0 Jidy, ” 
10 April, 

10 Feb., 1830. 

17 April, 1851. 

20 „ 1830. 

21 Oct., 1832. 
0 Dec., 1953. 

8 Oct, 1863. 

11 Oct, 1848. 
20 Jon., 1850. 

11 May, 1853. 

14 Jan., 1852. 
’ ‘ 1863. 

1 I 20 July, 1853. 
10 April, 1849. 
2 March, „ 

0 >, 1850. 

U April, 1849. 

12 Feb., 1850. 
5 Dec., 1849. 

29 April, 



1 Feb., 


1350. 


10 March, 1849. 


1 28 May, 


1850. 


21 April, 


1849. 


20 Aug., 


1801. 


22 July, 


1850. 


4 .. 


1849, 


20 Dec., 


1850. 


12 June, 


1851. 


27 Feb., 


1852. 


9 Dec., 


1850. 


14 Aug., 


1851. 


13 Sept, 


1851. 


30 June, 


1852. 


8 Oct, 


1853. 


15 April, 


1852. 


17 Feb., 


1840. 


1 July, 


1850. 


4 Dec., 


1852. 


0 July, 


1849. 


20 Oct, 




29 April, 


1848. 


17 Oct, 


1849. 




1851. 


12 Sept, 


1849. 



19 Feb., 1852. 
9 May, 1853. 
!7 Nov., 1849. 
11 Feb., 1880. 
10 July, 

24 June, 

20 Feb., . 

14 March, , 

23 May, 1849. 

18 April, 1850. 

19 June, 1849. 
28 May, 1850. 

21 Ang., „ 

24 July, „ 

23 „ 1849. 

1 May, 1848. 
28 April, 1649. 
1 May, P48. 

20 Feb., 1840. 
,0 Dec., 1800. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



108 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


li 


Date of 
last Issue. 


Tipperary — 










rf. 






















Ormond, Lower 


W illiara Smith, 


100 


0 


0 


100 




0 








0 


0 


5 


23 April, 1851. 


con. 




Francis Svnge, 


1,084 


0 


0 


1,500 


0 












0 


1 


31 March, 1848. 






Robert Lee son, 


300 


0 


0 


200 


0 


0 






200 


0 


0 


5 


23 May, 1849. 






Ralph Smith. . 


100 11 




100 


0 














3 


20 Oct, 1850. 






Richard F>. W. Sadlier, . 


100 


0 


0 


100 
















3 








Richard (Jason, 


100 


0 


0 


100 


0 
















18 May, „ 






Robert Nisbett, 


ar.o 


0 


0 


200 


0 


0 






SO 


0 


0 




GNov., 1850. 






George Cornwall and others 


200 


0 


0 


200 


0 


0 






200 


0 


0 


5 


27 May, „ 






Janies J. Poe, . 


200 


0 


0 


200 
















4 








Thomas E. Goold, . 


200 


0 


(1 


150 


0 


0 












5 


22 „ 1850. 






Marquis ot Ormonde, 


1.100 


0 


0 


1.000 


0 


0 






400 


0 


0 


2 


0 Nov,, 1851. 






Augustus Robinson, 
George Kinahau and Robert 


310 


0 


0 


100 


0 


0 


- 




20 


0 


0 


1 


17 Deo., 1849. 






H. Kinahau, 


533 


0 


0 


400 


0 


0 






400 


0 




5 


9 Oct,, 1851. 






Edward W alier, 


Dili 


0 


0 


100 


0 


0 












2 


11 Dec., „ 






James Willington, . 


COS 


0 


0 


350 


0 


0 






210 


0 


0 










Edward W. Newenham, . 


2,61)5 


17 


3 


1,500 


0 










0 






23 Aug., 1852. 






Thomas E. Goold, . 


200 


0 


0 


200 


0 


0 




















Joshua li. Minuitt. . 


321 


0 


0 


250 


0 








250 




0 


5 


0 Aug., 1851. 






Richard Gason, 


850 


0 


0 


300 




0 




















Edward tialwnv, 


225 


0 


0 


200 


0 


0 






40 


0 


0 


1 


13 Sept, 1852. 






Ditto, 


1-0 


0 


0 


200 


0 


0 


_ 
















Ormond, Upper 


Joseph R. Minrett, . 


300 


0 


0 


250 


0 


0 


















Matthew Cannv, 


031) 


0 


0 


700 


0 


0 


420 0 


0 


280 


0 












James Willingum, . 


835 


5 


0 


COO 


0 


0 






















1,100 


0 


0 


800 


0 


0 






800 


0 


0 


5 








Joliu Baylv, 


1,375 


4 




1,000 


0 


0 






1,000 














James Dalton, 


100 


0 


0 


100 


0 


0 




















Mam, sell Andrews, . 


330 


6 




200 


0 


0 




















William Miuohiu, . 


100 


0 


0 


100 


0 


0 




















Thomas Clean-, 


150 


0 


0 


100 


0 


0 




















Stali.ird O’Brien, 


150 


0 


0 


100 


0 


0 






00 


0 


0 










Caleb Going, . 


1,620 


0 


0 


l.ooo 


0 


0 






1,000 


0 












John Baylv, 


31G 


0 


0 


200 


0 


0 




















Sophia O. Cave, 


2, OSS 


0 


0 


l.G >0 


0 


0 




















Richard Kenuedv, . 


200 


0 


0 


200 


0 


0 




















George Cornwall and others 




0 


0 


200 


0 


0 




















John Baylv, 


000 


0 


0 


COO 


0 


0 






4S0 


0 


0 










John Head, 

William H. Carroll, . 


COO 


0 


0 


100 


0 


0 


_ 


















200 


0 


0 




0 


0 










0 










John Lanigan, 


1,100 


0 


0 


85-0 


0 




_ 
















Arthur H. Read, 


500 


0 


0 


350 


0 




_ 




260 


0 


0 










Ditto, 




0 


0 


400 


0 


0 


_ 




240 


0 












William H. Carroll, . 


300 


0 


0 


300 


0 








240 














George M. Dawson, 


500 


0 


0 


COO 


0 


(1 






500 














John Bavly, 


200 


0 


0 


150 


0 


0 






150 


0 






9 May, 1853. 






Nicholas Roche, 


800 


0 


0 


500 


0 




















Samuel ErimUev, 


553 


0 


0 


300 


0 






















Nicholas Roche, 


350 


0 


0 


200 


0 


0 


















0 

1 
f 


William Ryan, . 


0t?5 


13 10 


550 


0 


0 


_ 




550 






f, 








Richard E. Philips, . 


300 


15 


.0 


350 


0 


0 


_ 




350 


0 


0 


5 








Ditto, 






450 


0 


0 






450 


0 


0 










Ditto, 












0 






100 


0 


0 










Ditto, 










0 


0 






50 


0 


0 










Ditto, 

Margaret OrmsLv, . 


1,000 


0 


0 


150 

1,000 


0 

0 


0 

0 


- 




150 

400 


0 


0 




30 Aug., 1850. 






Lady Elizabeth W alier, . 


108 


12 


0 


150 


0 






















Stafford 0 Brien, 


501 


5 


1 


550 


0 


0 




















Wellington A. Rose, 


5S9 


0 


0 


400 


0 


0 






400 


0 














173 


0 


0 


100 


0 


0 


_ 


















Lady E. Waller, . 
William Ryan, 


SOT 


5 


8 


700 


0 


0 


_ 




700 


0 


0 
















300 


0 


0 


_ 




300 








10 May, 1851. 






Richard U. Baylv, . 


750 


0 


0 


500 


0 


0 






500 












Francis Spaight, 




10 10 


1,103 


0 


n 






1.100 














Earl oi Orkney, 


776 


0 


0 


000 


0 


0 




















William S. Philips, . 


200 


12 


8 


150 


0 


0 


150 0 


















Edward Parker, 


300 


0 


0 


300 


0 


0 






240 








20 July, 1850. 






William Parker, 


700 


0 


0 


600 


0 


0 






500 












Wellington A. Rose, 






0 


100 


0 


0 






100 








10 Sept., ,, 






George Kinahau, 


1,511 


0 


0 


500 


0 


0 


















William B. Snntliwick. . 


700 


0 


0 


500 


0 


0 


100 0 


0 


400 








14 Feb., 1851. 






Lady Elizabeth Waller, . 




11 


2 


000 


0 


0 


COO 0 
















Ditto, 


ISA 


0 


1 


100 


0 






















Francis Spaight, 


1,110 


0 


0 


450 


0 


u 












- 


3 Dec., 1851. 
7 May, „ 






W iiliam Tutbiilandoth-rs, 
John Gabbetand Margaret 


500 


0 


0 


400 


0 


0 


" 




400 


0 


0 


5 






Parker, 


1,000 


0 


0 


600 


0 


0 


_ 










g 


13 Tn 






W ellington A. PiOse. 


200 


0 


0 


200 


0 




- 




200 














Sir Matthew Barrington 






























and Thomas Williams,. 
George Kinuhan, 


300 

500 


0 

0 


0 

0 


si 


0 

0 


0 

0 






100 

500 


0 


0 

0 


4 

0 


27, Jan., 1852. 






Sir Matthew Barrington 






















0 Nuv., „ 






and Thomas Williams,. 


200 


0 


0 


150 


0 


0 


_ 










, 


on to , 






William B. Sisithwick, . 


100 


0 


0 


100 


0 


0 


_ 










g 


o „ istu. 






John Hayes, . 
Richard 0. Bavly, . 


100 

600 


0 

0 


0 

0 


100 

000 


0 

0 


0 

0 


2 




100 


0 


0 


5 


13 Sept., 1853. 
17 May, 1852. 
-5 April, „. 

4 March, „ 
24 Feb., 1803. 
28 April, „ 
,23 Aug., 1852. 






Thomas Parker, 
William Ryan, 
Richard E. Phillips, 
Thomas Parker, 


300 

100 


0 

0 


0 

0 


300 

400 


0 

0 


0 

0 






120 


0 


0 


2 






110 

100 


19 

0 


9 

0 


400 

100 


0 

0 


0 

0 






400 


0 


0 


3 






Sir W'm, P. Gallwey, 


500 


0 


0 


500 


0 


0 






100 


0 


0 
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Sliereardagli, . .Tnlin Stephens, 

'l’lioman II. 1‘tui.siiiihy, 
Amlirosu Going, 

John Lime, 

Williaiii l>os|mi'il, 

I roiljrnv Ian inge, . 
William Iimlcr, 

Sir Veiv K. I’. (In Vore, 
William I'uniu.'fnllier, 



Coslnnore and 
Oosiibridu, 



l Christopher Cssln r, 
Harry 1 in iw, . 

3 lilt-., 

Sir liii-lmiil Musgraw, 
.Juiin Killy, 

•iHinj-i 1, ml iy, . 

Hurry J»n;u ‘ . 

l'iltii, 

l»nkii nl' Devonshire, 
liicliard Shiylli, 

Lord Smurule Deems, 



r > 25 April, if>43. 
4 111 Aug, JsuO. 
4 HI „ 





1 Kuv 


l-.lH. 


c 


WAnjc 






H Um 


It4!l. 


0 


3 April 


.. 


ft 


7 !!dv, 






r ' Mmvli. „ 


(; 


| 1;] April 


1 M«. 

l'.-l!l. 


fi 


0 1-Vli., 




• r > 


ill A'ov., 


ii 




20 Sept. 


ISCO. 


n 


12 Antf., 
Hi May, 


1103. 


0 


22 June, 


Itill 


l 


20 Hay, 


1*18. 






Infill. 


l 


20 April, 


1810 . 




0 Feh., 






0 May, 


1830. 






„ 






1M!I. 




21 July, 


1830. 




4 Mar, 


1848. 




S April, 


Ih3tl. 




1 0 Amt., 


1810. 




18 Feh., 


1830. 



13 June, 1S33. 
I 2!J July, „ 

A '15. lull., 1831). 
5 17 Fell., 18*1. 

! 5 I m 1-Vli., ls;o. 

3 | fi Dec., 1SV.’. 

•1 I A Sept., 1850. 



■i J^i 'd""?,’ ” 

5 ; !l June, isll. 
1 j 30 Fell., „ 



• Earl i,f Banin-, 
Daniel 0>ulli’ V au 
Wiilium O'Sullivan, ! 
Earl of Can try, 

! Jeremiah O’Connell," 



j 83,711 0 0 I 



5 1 Sept, ISM. 

4 1 June, 1830. 

3 0 Slav, 1832. 



3 23 Sept., ISIS. 
5 ! 10 April, ,, 

4 | 32 May, 1810. 

5 17 Fob., w 
3 1 13 March, „ 
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Earl of Bantry, 

Ditto, 

Earl of Kenmare, . 
John Murphy, . 

Thomas Punch, 

George Stawell, 

William G. Brown, . 
Philip Cross, . 

Charlotte Symes, 

George Stawell, 

Thomas Punch, 

John Harding, 

James Jones, . 

Edward G. Hudson, 
Henry M. Smith, . 
Amelia Creed, . 

Edward Roche, 

Henry B. Mitchell, . 
John Turpin, . 

Richard Barter, 

Edmund B. Boche, . 
Ditto, 

Thomas Power, 

Richard Barter, 

~ count Berehaveu, 
Ditto, 

Patrick O'Sullivan, . 

Earl of Bantry, 

_ . William B. Jones, . 
in, Cornelius O'Callaghun, 
Daniel Connor, 

Ditto, 

John Bowen, . 

William J. O'N. Daunt, 
Thomas Hungeiiord, 
Sampson T. W. French, 
William Merrick, . 

Earl of Shannon, . 
Daniel Donovan, 

Eliza Sealv, 

Sir William A. Chattertou, 
William B. Jones, . 
Thomas Hungerford, 
George C. Hingston, 
Man- Long and others, 

>'i Edmund W. Shuldham, 
in, William Morris, jtm. 
James Gilhnan, 

James Lysaght, 

Edward J. Alcock, 

Godfrey C. Smith, 
Herbert Hillman, 

James R. Barry, 

Janies Gillinan, 

Ditto, 

William Morris, jun. 

John S. Jngoe, 

John Williamson, 

William Norwood, 

Dennis O'Leary, 

John Powell, . 

Henry Oillman, 

Martha D. Cox and Eathe- 

Thnmas Gillman, 

William M. Alcock, 
Godfrey C. Smith, 

Thomas Hungerford, 
Thomas Gillman, 

Helena H. Steely, 

John D'Arcy Evans and 
Thomas W. Evans, 
Mary Long and others, 
Thomas K. Sullivan, 
Edmund W. Shuldham, 

1 William Norwood, . 

I Thomas Turkey, 

William Scott, 

, j Owen M'Carthy, 

West Carberv, Richard H. H. Becher, . 
EastDivision.! Francis Beamish, . 

i George Robinson, . 
Daniel Conner, 

Henry Newman, 

Sir William W. Becher, 
Ditto, 

Richard H. H. Becher, 
Sophia G. Jermyn, . 



2,450 0 0 
845 0 0 
1,000 0 0 
150 0 0 
ItiO 0 0 
313 HI 8 
1,0111 0 0 
3,400 0 0 

5.503 0 0 
511 2 0 

3.504 10 0 
737 ;i 0 
150 0 0 



Amount 
cancelled or 
relinquished. 



£ s. d. 
150 0 0 



340 0 0 
SO 0 0 
120 0 0 I 
3,200 0 0 ; 



SO 0 0 
100 0 0 



4, MX) 0 0 
100 0 0 
200 0 0 



100 0 
200 0 0 i 
100 0 



10 Feb., 1852. 

14 Nov., 1840. 
4 Sept., 1848. 
0 „ 

15 Oct., 1851. 
1 May, 1840. 

17 Oct., 1850. 
4. July, 1851. 
24 Sept., „ 

8 Oct., 1853. 
3 Jan., 1800. 
27 Feb., 1840. 
14 „ „ 



23 Sept., 1850. 

17 Sept., 1852. 

24 March, 185.;. 

16 Nov., 1852. 
31 Jan., 1848. 
10 Feb., 1840. 

17 Oct., 1850. 

17 Nov., 1840. 
23 Aug., 1852. 

25 Jan., 1849. 

20 Nov., „ 

10 July, 1848. 

21 Feb., 1851. 
IS Aug., 1848. 
20 Oct., 1850. - 

7 April, 1849. 
(1.1 illy, 

8 Feb., 1851. 
13 Oct., 1849. 

4 Dec., „ 

28 Jan., 1851 
31 Dec., 1853. 
10 April, 1851. 
28 July, 1853. 

15 Nov., 1848. 

18 May, „ 

5 Feb., 1850. 
20 Nov., 1849. 

- | 29 Oct., „ 

5 ! 11 Jan., 

2 : 10 July, „ 

0 I 10 Oct., „ 

5 ! 17 Jan., 1800. 

4 i 23 April, „ 

2 I 3 July, 1849. 

0 ; 10 Sept., 1851. 

0 1 21 June, 1840. 

5 I 14 Aug., „ 

5 j 21 Dec., ,, 

5 ; 3 April, „ 

3 | 24 Dec., 1860. 



15 July, 1851. 



0 • 

3 | 29 April, 1852. 

'5 : 2 ,, 1851. 

1 I 1 May, 1860. 

4 i 0 July, 1802. 

2 0,, 1850. 

5 0 „ 1851. 

4 22 „ I860. 

5 8 „ 

2 3 June, 1853. 

4 24 Feb., 1852. 
1 20 Oct., 1850. 

3 17 Nov., 1853. 
1 20 Sept., 1848. 

3 10 Dec., „ 

4 j 10 April, 1840. 

I 12 Aug., 1800. 
10 May, 1840. 
14 Feb., „ 



Printed image digitised by the University of Southampton Library Digitisation Unit 




IRELAND : — APPENDIX TO TWENTY-SECOND REPORT 
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County. 



Barony. 



Applicant. 



West Carbery, 
East Divsion 



West Carbery, 
West Division, 



Condons and 
Clongibbous, 



Cork, 

Coureeys, 

Dnhall'ov, 



John T. Be eh or, 

Sir William W. Becker, . 
Ditto, 

Richard H. H. Becher, . 
William B. Baldwin, 

Ditto, 

Ditto, 

Lionel .T. Fleming, . 
Edward Brodrick, . 

John Beamish, 

William Whitney, . 
Thomas St. John Clerke 
and others, . 

Sl John Jctferyes, . . 

Florence M'Carthy, . 
Jeremiah O'Connell, 

Gibbs Ross, . 

T. M'Cnrthy Downing, . 
Henry Newman, 

Morgan W. O'Donovan, . 
Maurice F. S. Townsend, 
Ditto, 

Lionel J. Fleming, . 
Thomas F. Ur.iacke, 
Richard Wriglit, 

Adam Newman, 

Sir ‘William W r . Becher, . 
Ditto, 

Thomas Turkey, 

Richard H. H. Becher, . 
Ditto, 

Sir William W. Becher, . 
Ditto, 

Adam Newman, 

Patience Noble, 

Samuel Levis, . 

Alleyn Evanson, 

Timothy O' Donovan, 
Richard T. Evanson, 
James H. ifcAnneSwonton, 
James Lysaght, 

Samuel Levis, 

William M. Crosthwaite, . 
Samuel Townsend, . 

John Triphook, 

William Baldwin, . 
Daniel M'Cavthy, . 
William C. Collis, . 
Anthony Cliffe, 

Robert Briscoe, 

John I s . Pierce, 

Thomas Campion, . 
Henry Braddell, 

Frances Westropp and 
others, .... 
William C. Collis, . 
James Mnrogli, 

John Denlay, . 

John C. ICeamey, . 
George Grelian,' 

Daniel C. Bastalile, . 
Thomas H. Justice, 
Richard O. Aldwortli, 
Ditto, 

Cornelius Ryan, 

Eugene M'Corthy, . 
Benjamin Leader, . 

Sir George C. Coltliurst, . 
Nicholas P. Leader, 

John Leader, . 

James Carmichael, . 

John O’Callaghan, . 

Sir William W. Becher, . 
Denis M'Carthy, 

Daniel and John L. Cronin, 
Denis S. Lawlor, 

Samuel P. Townsend, 
Frances J. Hewson, 

James L. O’Keeffe, . 

John Sullivan, 

Sir William W. Becher, . 
John Power, 

George Bolster, 

Viscount Lismore, . 
William Sankey, 

Lord Lisle, 

Michael Cagney, 

William Leader, 

Henry Allen, . 

Hemy Leader, 



Amount 
appliod for. 



£ s. d. 

2,00!) 15 8 
313 0 0 
180 0 0 
231 15 1 
218 12 0 
447 17 8 
809 17 8 
253 0 0 

1,400 0 0 
201 14 4 
090 0 0 



Amount 

sanctioned. 



£ si 
1,100 0 
200 0 
150 0 
150 0 
200 0 
300 0 
800 0 
250 0 
1,000 0 
150 0 
300 0 



Amount 
cancelled or 
relinquished. 



Amount 

issued. 



d. £ s. d. £ s. 

0 780 0 0 320 0 

0 - 300 0 

0 - 130 0 

0 - 30 0 

0 - 200 0 

0 - 300 0 

0 - 800 0 

0 - 200 0 

0 1,000 0 0 

0 - 150 0 

0 - 180 0 



d. 

0 

0 

0 

0 

0 

0 

0 

0 



4 
1 

5 
5 
5 
4 



22 Nov., 1849. 

23 July, „ 
10 May, ,, 

21 Dec., 1847. 

22 June, 1850. 

23 July, 1849. 

10 April, 1851. 

11 Oct., 1850. 



0 

0 



0 23 Jan., 1852. 
3 11 Oct, 1849. 



838 15 0 

2,185 0 0 
108 15 0 
095 0 0 
103 0 8 
273 13 10 
300 0 0 
270 0 0 

3.200 0 0 
202 18 0 
500 0 0 
244 8 0 
470 8 (i 

1,037 8 3 
180 15 3 
134 13 4 
200 0 0 
590 3 0 
530 4 0 
295 13 4 
437 9 1 
800 5 0 
300 0 0 
081 17 3 
200 0 0 
300 0 0 
020 0 0 

1.201 14 0 
225 10 0 
090 0 0 
102 11 9 
101 1 0 
101 12 0 
000 0 0 
015 0 0 

1,000 0 0 
380 0 0 
500 0 0 
140 0 6 
313 3 4 
054 0 0 



700 0 0 
1,500 0 0 
100 0 0 
400 0 0 
100 0 0 
150 0 0 
300 0 0 
200 0 0 
1,500 0 0 
250 0 0 
500 0 0 

200 o a 

300 0 0 
000 0 0 
150 0 0 
100 0 0 
150 0 0 
300 0 0 
300 0 0 
100 0 0 
200 0 0 
aoo o o 

150 0 0 
COO 0 0 
200 0 0 
200 0 0 
300 0 0 
COO 0 0 
200 0 0 
500 0 0 
100 0 0 
100 0 0 
100 0 0 
150 0 0 
200 0 0 
830 0 0 
350 0 0 
300 0 0 
100 0 0 
100 0 0 
500 0 0 



700 0 0 
1,500 0 0 
(10 0 0 
320 0 0 
80 0 0 

120 0 0 
200 0 0 



13 Sept., „ 

14 Jan., 1852. 

19 Nov., 1849. 
29 Aug., 

24 May, „ 

17 Jan., 1849. 

20 Oct, „ 



240 0 0 

30 0 0 
300 0 0 

240 0 0 
150 0 0 

200 0 0 
240 0 0 



200 0 0 2 

120 0 0 3 

300 0 0 0 

300 0 0 3 

150 0 0 5 

100 0 0 5 

120 0 0 4 

00 0 0 1 

100 0 0 5 



31 Jan., 1851. 
17 „ „ 

8 Sept, .1802. 

9 June, 1849. 
23 July, „ 
23 » » 

1 May, „ 

4 March, 1848. 
23 July, 1849. 



3G0 0 0 
000 0 0 



3 14 May, 1849. 
0 

0 18 Sept, 1848. 



200 0 0 5 

300 0 0 0 

300 0 0 3 

120 0 0 3 

000 0 0 5 

100 0 0 5 

100 0 0 5 

00 0 0 3 

30 0 0 1 

80 0 0 2 

800 0 0 5 

210 0 0 3 

300 0 0 0 

20 0 0 1 

00 0 0 3 

100 0 0 1 



25 Oct., 1850. 
17 Dec., „ 
30 July, 1851. 
19 Jan., 1850. 
0 March, 1852. 
30 Oct, 1850. 

19 March, 1852. 
22 Feb., 185L 

8 April, „ 

22 June, 1853. 
24 Jan., 1850. 

23 Aug., 1852. 
4 March, „ 

8 May, 1848. 

20 Oct, 1850. 
14 Sept, 1848. 



300 0 0 
438 0 0 
1,705 0 0 
300 0 0 
006 17 10 
2,310 12 0 
500 0 0 
210 0 0 
1,594 1 0 
400 0 0 
300 0 0 
250 0 0 
000 0 0 
4,049 0 0 
0,000 0 0 
1,900 0 0 
400 0 0 
243 12 7 
100 0 0 
450 13 4 
4,023 0 0 
2,348 0 0 
1,300 0 0 
1,159 13 4 
110 13 9 
202 14 0 
400 0 0 
225 13 4 
710 O 0 
1,950 0 0 
200 0 0 
4,981 0 0 
085 0 0 
400 0 0 
600 0 0 
100 0 0 



200 0 0 
250 0 0 
800 0 0 
200 0 0 
500 0 0 
1,100 0 0 
150 0 0 
150 0 0 
1,300 0 0 
300 0 0 
250 0 0 
250 0 0 
300 0 0 
2,900 0 0 
4,350 0 0 
1,000 0 0 
200 0 0 
100 0 0 
100 0 0 
300 0 0 

3.000 0 0 

1,200 0 0 

800 0 0 
800 0 0 
100 0 0 
200 0 0 
400 0 0 
150 0 0 
400 0 0 
1,500 0 0 
100 0 0 

2.000 0 0 
250 0 0 
400 0 0 
500 0 0 
100 0 0 



200 0 0 
111 0 0 
20 13 4 

350 0 0 



100 0 0 

120 0 0 

00 0 0 

2,000 0 0 



200 0 0 
250 0 0 



5 11 Dec., 1851. 
5 11 „ 



200 0 0 
400 0 0 
1,040 0 0 
150 0 0 
30 0 0 
1,010 0 0 
273 0 8 
150 0 0 
250 0 0 
300 0 0 
500 0 0 

3.500 0 0 
800 0 0 
200 0 0 
100 0 0 
100 0 0 
240 0 0 

2.500 0 0 

1,200 0 0 

040 0 0 
800 0 0 



11 April, 1850. 
IS Jan., „ 

14 May, „ 
11 Oct, 1848. 
23 April, 1849. 

15 June, „ 
31 Aug., „ 
20 Jan., „ 
30 Nov., „ 

8 Sept, „ 
11 Oct., 3848. 
14 Jan., 1852. 

4 April,- „ 
17 Nov., 1849. 

9 March, 1860. 
20 July, 1849. 

10 Sept., 1850. 

11 Sept’ „ 
23 Aug., „ 



200 0 0 
280 0 0 
90 0 0 
320 0 0 
1,500 0 0 
150 0 0 



5 

4 

3 



4 

5 
5 



13 Aug., 1850. 
20 July, 1849. 
28 Sept, ,, 
20 April, 1850. 
6 Sept, n 
10 July, 1849. 



200 0 0 
400 0 0 
100 0 0 
00 0 0 



4 27 Aug., 

5 23 Dec., 

1 19 Sept, 
3 9 Feb., 



1850. 

1849. 

1850. 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 
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County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


I an 


Date of 
last-lsBue. 










£ 


t 


rf. 






















Cork — con. 


Duhallow — con 


Ilicliard Longfield, . 




J00 


0 


0 


300 


0 


0 






350 


0 


0 


r, 


11 April, 1853. 






George and' Thomas 






































1,380 


0 


0 


400 


0 


0 






320 


0 


0 


4 








Sir W illiarn IV. Becher, 




150 


0 


0 


150 


0 


0 






90 


0 


0 


3 


29 July, 1800. 






W illiam Sullivan, . 




1(10 


0 


0 


100 


0 


0 






150 


0 


0 


5 








V, iliiam Allen, 




300 


0 


0 


200 


0 








40 


0 


0 


1 


21 Dec., 1849. 




Edward Fon!t. 




v"! 


11 


4 


300 


0 


0 






120 


0 


0 




13 Nov., 1851 








o00 


0 


0 


400 


0 


0 






270 


0 


0 


3 


9 June, 1952. 




Daniel Leahy, . 




GOO 


0 


0 


400 


0 


0 






400 


0 


0 








1 fhr.ua-. i’. o L.iauell and 




































•300 


0 


0 


300 


0 


0 






120 


0 


0 










Frances J. Ilewson, 




314 


0 


0 


200 


0 


0 






200 


0 


0 


5 


13 Aug., 1852. 






Michael Bm an, 




200 


0 


0 


200 


0 


0 






120 


0 


0 










Thomas Ware, 




117 


8 




100 


0 


0 


_ 




20 


0 


0 








Cornelius O'Cnnuor, 




220 


0 


0 


150 


0 


0 


- 




90 


0 


0 


3 












200 


0 


0 


200 


0 


0 


_ 




120 


0 












Daniel Leahv, . 




1,000 


0 


0 


1,000 


0 


0 






. 000 


0 












Mieholas 1’. Leader, 




1,000 


0 


0 


1,000 


0 


0 


















Ferrnoy, . 


John D. Cruker, 




300 


0 


0 


250 


0 


0 


100 0 


0 


150 


0 


0 


3 


21 March, 1840. 






Arthur H. Lucas, 




140 


0 


0 


100 


0 


0 


_ 




100 


0 


0 










Timothy Hennessy, 




1,400 


0 


0 


1,400 


0 


0 


- 




1,400 


0 


0 




20 April, 1850. 














- 


) 250 




0 


- 




250 


0 


0 


5 


it July, „ 








































St. John Galwey, 




500 


0 


0 


400 


0 


0 






240 




0 










Robert A. Rogers, . 




310 


0 


0 


300 


0 


0 






70 


L4 


3 










Robert G. Berkeley and 
































others, 




834 


0 


0 


GOO 


0 


0 






GOO 


0 












George Crofts, . 




3,320 


0 


0 


1,500 


0 


0 


1,200 0 


0 


300 


0 


o 


i 








George E. Cotter, . 




430 


0 


0 


350 


0 


0 






350 


0 












Richard Longfield, . 




250 


0 


0 


230 


0 


0 








0 


o 


0 








James Hill, 




313 


0 


0 


250 


0 


0 






150 














Viscount Doneraile, 




405 


0 


0 


300 


0 


0 




















John H. Barrv, 




810 


0 


0 


300 


0 


0 






240 


0 












\\ iliiam Henuessv, 




300 


3 


0 


100 


0 


0 






GO 


0 












Artliur H. Lucas, 




210 


17 


0 


2O0 


0 


0 




















Joseph 11. Harman, 




800 


0 


0 


230 


0 


0 




















Thomas Franks, 




700 


0 


0 


400 


0 




















Diane and Bar- 


Susan Cummins, 




100 


0 


0 


100 


0 


0 


















m-oe, . 


James H. S. Barry, . 




12,000 


0 


0 


2,000 


0 




















Imokilly, 


Edward W r . Hoare, . 




400 


0 


0 


350 


0 


0 


_ 




350 


0 












Earl of Shannon, 




4,351) 


0 


0 


4,000 


0 


0 


_ 




3,500 


0 


0 


7 








Henry Allen, . 




100 


0 


0 


150 


0 


ft 






100 


0 


0 










Mountifort Longfield, 




800 


0 


0 


500 


0 


0 






000 


0 


0 










Roger G. and John Davis, 


GOO 


0 


0 


350 


0 


0 






350 


0 


0 










Thomas 11. Cummins, 




834 


0 


0 


400 


0 


0 




















Thomas J. Biggs, . 




008 


0 


0 


500 


0 


0 


200 0 


0 


300 


0 


0 










Richard L . Baviv, . 




304 


0 


0 


250 


0 


0 






250 


0 


0 










Marquis of Thomond, 




1,214 


0 


0 


3,000 


0 


0 






1,000 


0 












Sir Eduard Svnge, . 




280 


0 


0 


200 


0 


0 






200 


0 












Hmmtilort Longfield, 




3,771 


12 


0 


1.000 


0 


0 






1,000 


0 












Edmund B. Roche, . 




3,000 


0 


0 


1,000 


0 


0 




















James Hanning, 




250 


0 


0 


250 


0 


0 




















John Litchfield, 




200 


0 


0 


200 


0 


0 




















E. B. Roche, . 




700 


0 


0 


700 


0 


0 


_ 
















Kerrycurrihy, . 


John Molonv. . 




100 


0 


0 


100 


0 


0 


- 




40 


0 


0 


2 








Richard Haves, 




470 


0 


0 


200 


0 


0 


_ 




200 


0 


0 










Henry O'Brien, 




110 


8 


0 


100 


0 


0 






100 


0 












Thomas Hayes, 




100 


0 


0 


100 


0 


0 






100 


0 












T homas R. Sarsfield, 




300 


0 


0 


500 


0 


0 






240 














Daniel ITCarthy, 




302 


0 


0 


200 


0 


0 


















Kinolea, . 


William R. Meade, . 




175 


10 


0 


150 


0 


0 






100 


0 




•j 








Achilles Daunt, 




100 


0 


0 


150 


0 


0 






150 


0 












W iliiam R. Meade, . 




250 


0 


0 


150 


0 


0 






150 














John Molony, . 




1,003 


0 


0 


1,000 


0 


0 






1,000 


0 












Richard W . Knolles, 




100 


0 


0 


100 


0 


0 






40 














Thomas W. Knolles, 




420 


0 


0 


300 


0 


0 




















John Meade, . 




137 10 


» 


100 


0 


0 


20 0 




£0 


0 












William R. Meade, . 




045 


0 


ft 


500 


0 


0 






400 














Adam N. Meade, 




179 


7 




150 


0 


0 




















Somers Payne, 




107 


0 


0 


100 


0 


0 






100 














V> iliiam W hitnev, . 




131 


0 


0 


100 


0 


0 






00 


0 












Acliilles Daunt, 




254 


0 


0 


100 


0 


0 






100 














William H. Herrick, 






0 


0 


250 


0 


0 




















Michael H. Roberts, 




200 


0 


0 


230 


0 


0 






200 














Thomas W . Hungerford 




200 


0 


0 


100 


0 


0 






100 














Francis W oodley, 




350 


4 


3 


250 


0 


0 






250 






n 








John H. WTieatlev, . 




3,008 


LO 


1 


1,500 


0 


0 




















John Molonv, . 




1,045 


0 


0 


£00 


0 


0 


640 0 


0 


100 














Peter Browne, . 




7CG 


n 


0 


000 


0 


0 






120 














John T. Cramer, 




203 




0 


230 


0 


0 






200 


0 










Kinalmeaky, . 


W iliiam A. Lamb, . 




200 


0 


0 


200 


0 


0 






160 


0 












Simon D. Crooke, . 




200 


0 


0 


200 


0 


ft 






160 


0 












Henrv Baldwin, 




300 


0 


0 


300 


0 


0 


_ 




300 












funnattaloon, . 


William O'Mahony, 




3,590 


0 


0 


1,500 


0 


0 


- 




000 


0 


0 










W illiam Kirby, 




300 


0 


0 


250 


0 


0 


— 




55 














Marion Peard, 




500 


0 


0 


300 


0 


0 






1£0 


0 












Richard U. Baviv, . 




300 


0 


0 


230 


0 


0 






250 














Spotswood Bowles, . 




150 


0 


0 


150 


0 


0 






120 


0 










Kinsale, 


Robert Meade, 






14 


6 


200 


0 


0 


50 0 


0 


150 














Thomas Townsend, 




450 


0 


0 


200 


0 


0 






200 


0 


0 


5 


18 Nov., 1850. 



0 2 
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IRELAND APPENDIX TO TWENTY-SECOND REPORT 



(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c .—continued. 



Corkaguiny, 



William Newman, . 
Mamnuluku 0. Craiuar, 
Henry Bennett, 

William Newman, . 
Lucy C. Kearny, 

Ditto, 

Sir George C. CoHlmrst, 
Horatio Townsend, . 



George Foott, . 

Daniel Conner, 

William Crooks, 

William H. H.W. Hedges, 
Henry T. Coppinger, 
Richard Reeves, . 
Richard Barter, 

St. John Jeffry es, 
Mountifort L. Conner, 
Mary C. Roberts, 

Richard Barter, 

Timothy O'C. Horgan, 
John Blennerhas-ptt, 

Sir George C. Coltburst, 
John E. Barrett, 

John C. Mongan, 

William Galgey, 

Sir George C. Colthurst, 
Richard Barter, 

Ditto, 

Henry Leader, 

WRliani Boyle, 

Denis O'Leary, 

Henry Leader, 

Ditto, 

John Blennerliassett, 
Peter Browne, 

Richard Wright, 

Richard Barter, 

George Bruce, 

Robert Maxwell, 

William Cox, . 

Elizabeth W. Bowen and 
Robert C. Bowen, 
Jonathan Bruce, 

William R. Sanders, 
Janies Glover, . 

Earl of Cork and Orrerv, 
Ivilner R. Wood, . ' 
Eyre Evans, . . 

George and John Evans, 
Joseph P. Tynte, . 
George C. Harris, . 



William T. Croshie, 
Robert .1 . Palmer, . 
Samuel B. Leonard, 
Pierce Croshie, 

I Stephen E. Collis, . 
Maurice R. Hewson 
Alexander Elliot, 

Oliver Fitzmaurice, . 
Edward F. Day, 

■ Gerald F. O’Connor, 
j Samuel Julian, 

Earl of I.istowel, 

The Knight of Kerrv, 
Richard S. Oliver, . 
Stephen C. Snndes, . 
Robert C. Hurly, . 
John Blennerliassett, 
Ditto, 

Edward F. Dnv, 

Robert M. Hilliard, . 
Oliver William Mason, 
Maurice Fitzmaurice, 
William J. Neligan, . 
j Patrick Ryan, . 
j William J. Neligan . 

J aloes Hickson, 

Ditto, 

Robert. C. Hickson, 
Edward Hussev, 

Arthur B. Rowan, ! 

John Hickson, . 

Maurice F. S. Townsend, ' 
I John F. Dav, . 



1,3, 



: 11 8 1 



8,1 CO 0 0 
•1,100 0 
3,300 0 
2,04(1 0 • 
1,040 0 
413 1!) , 
745 10 0 | 
858 8 ll 
570 0 0 



708 11 7 
330 0 0 
034 0 0 
1,310 0 0 
14,000 0 0 
2,120 0 0 
1,000 0 0 
750 0 0 
1,805 0 0 
1,128 0 0 



Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


n na 


1. £ *. ,/ 
400 0 0 


£ s. d 


£ s. , 




200 0 0 








ISO 0 0 












150 0 0 




















800 0 0 




800 0 0 












1,500 0 0 








300 0 0 












100 0 0 




500 0 0 




100 0 0 




100 0 0 


20 0 0 


80 0 0 




450 0 0 


450 0 0 






100 0 0 








350 0 0 








150 0 0 








450 0 0 






o 


100 0 0 








1,000 0 0 


_ 






200 0 0 


- 


100 0 0 




700 0 0 


420 0 0 


140 0 0 












1,400 0 0 




840 0 0 




200 0 0 








300 0 0 


300 0 0 






200 0 0 


40 0 0 


100 0 0 




0,800 0 0 




2,000 0 0 








500 0 0 












800 0 0 




320 0 0 




















500 0 0 








300 0 0 








100 0 0 








400 0 0 




80 0 0 












100 0 0 








500 0 0 


_ 






450 0 0 


- 


450 0 0 


r, 




200 0 0 


00 0 0 


1 


300 0 0 


_ 






300 0 0 


300 0 0 






400 0 0 


- 


400 0 0 


4 




- 










000 0 0 














_ 






1,000 0 0 


_ 






noo o o 








500 0 0 


- 


200 0 0 


2 


104,100 0 0 


21,417 13 4 


100,218 0 0 


- 


8,000 0 0 


















800 0 0 


200 0 0 


1 






1,200 0 0 


3 1 










500 0 0 








500 0 0 




500 0 0 






_ 






1,000 0 0 


- 


1,000 0 0 


5 




- 




3 1 










1,000 0 0 








2,000 0 0 


_ 






1,000 0 0 


_ 


800 0 0 


4 1 




320 0 0 






200 0 0 




200 0 0 












300 o 0 




300 0 0 


6 




100 0 0 


400 0 0 


4 2 












400 0 0 






150 0 0 


_ 






000 0 0 


_ 


500 0 0 


5 




_ 






300 0 0 








OOO 0 0 


240 0 0 


300 0 0 


3 2 




580 0 0 




2 21 








2 i 








5 1, 










700 0 0 


















• | 


420 0 0 


3 



14 Feb., 1851. 
0 March, 1803. 
0 April, 1852. 



) May,’ 

5 June, 
l Sept., 
! July, 



L March, 
L Oct, 



1848. 

1862. 

1861. 

,1850. 



1852. 

1850. 

1853. 
1800. 
1852. 
1801. 
1852. 

1851. 



8 May, 1801. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 10? 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 




£ s. d. 


£ 


s. 


d. 


£ s. 


d. 


£ 


s . 


d. 




2,300 0 0 


1,400 


0 


0 


_ 








0 


3 ! 


300 0 0 


200 


0 


0 






120 


0 




3 1 


200 0 0 


150 


0 


0 






00 


0 


0 




310 0 0 


200 


0 


0 






40 


0 


0 


1 


090 0 0 


500 


0 


0 






300 


0 


0 


3 


4,819 18 0 


1.000 


0 


0 






200 


0 


0 


1 


230 0 0 


200 


0 


0 


- 




80 


0 


0 


2 


1,002 0 0 


1,000 


0 


0 


_ 




200 


0 


0 


1 


309 0 0 


250 


0 


0 






50 


0 


0 


1 


11,000 0 0 


6,000 


0 


0 






1,500 


0 


0 


3 


5,000 0 0 


2,500 


0 


0 






2,500 


0 


0 


5 


3,194 9 5 


300 


0 


0 






240 




0 


4 


2,000 0 0 


2,000 


0 


0 






400 


0 


0 


1 


301 19 2 


200 


0 


0 






200 


0 


0 


5 


4,008 12 0 


4,000 


0 


0 






1.500 


0 


0 


3 


4,834 11 0 


4,000 


0 


0 








0 




4 


243 0 0 


200 


0 


0 








0 


0 


5 


400 0 0 


300 


0 




240 0 


0 








1 


985 13 0 


SOO 


0 


0 






800 


0 


0 


5 


1,150 0 0 


700 


0 


0 












4 


205 0 0 


250 


0 


0 














11,772 0 0 


9,000 


0 


0 


650 0 


0 








9 


3,213 0 0 


2,000 


0 


0. 


1,000 0 


0 


400 


0 


0 


1 


023 12 0 


500 


0 


0 






500 


0 






857 0 0 


700 


0 


1) 












4 


4.190 0 0 


3.000 


0 


0 






2.500 


0 


1) 




132 10 0 


100 


0 


0 












5 


GOO 0 0 


250 


0 


0 






250 








340 0 0 


200 


0 


0 


200 0 


0 










1,053 0 0 


750 


0 


0 


300 0 


0 








3 


7,521 0 0 


3.000 


0 


0 














0,415 0 0 


1.000 


0 


0 












1 


18.880 8 10 


1.000 


0 


0 














3, c 00 0 0 


2.000 


0 


0 


600 0 


0 


1,200 








11,500 0 0 


5,000 


0 


0 


3,500 0 


0 










10,370 0 0 


5,000 




0 






1,500 






4 


4,228 2 5 


2,500 


0 


0 






l.non 


0 


0 




2,200 10 3 




0 


0 


040 0 


0 


loo 




0 


1 


703 10 0 




0 


0 






400 






4 


1,479 0 0 


1,000 


0 


0 


300 0 


0 








4 


1,120 0 0 




0 


0 














555 0 0 


350 


0 


0 














1,212 0 0 


000 


0 


0 














1,000 o o 


1,000 


0 


0 














770 0 0 


500 


0 


0 








n 




•J 


001 0 0 




0 


0 














200 0 0 


200 


0 


0 














3,078 0 0 


1,500 


0 


0 














530 0 0 


400 


0 


0 














1,192 8 7 


1.000 


0 


0 














250 0 0 


200 


0 


0 














394 2 0 


200 


0 


0 














100 0 0 


100 


0 


0 














12,350 0 0 




0 


0 














200 0 0 




0 


0 














450 0 0 


450 


0 


0 














1,544 0 0 


500 


0 


0 














3,440 0 0 




0 


0 






nco 








5.310 2 3 




0 


0 














150 0 0 


150 


0 


0 


150 0 












200 0 0 


200 


0 


0 








Q 






000 0 0 


300 


0 


0 














1,043 0 0 


750 


0 


0 












o 


1,300 0 0 




0 


0 


- 




too 


0 


0 


5 


1,381 0 0 


1,000 


0 


0 














1,430 0 0 


000 


0 


0 


- 






() 






5,000 0 0 




0 


0 


_ 








p 




250 0 0 


250 


0 


0 














1,710 0 0 


350 


0 


0 


_ 












150 0 0 


100 


0 


I) 


_ 












1,000 0 0 


1.000 


0 


0 


_ 












810 0 0 


COO 


0 


0 














913 0 0 


350 


0 


0 










o 




4.200 0 0 


2,000 


0 
















1,047 0 0 


1.000 


0 


0 


1,000 0 


0 








_ 



Glenarouglit, . 
Iraghticonnor. 



Thomas Blennerhassett, 
George Hickson, 

James Hickson, 

Matthew T. Moriarty, 
Berkeley Drummond, 
Myles Muhony, 

Edward Day, . 

The MagilUcuddy of the 
Keeks, . 

Kean Mahonv, 

James F. Bland, 

John Mahonv, . 

Denis Mahonv, 
JohnMahony, . 

Frances J. Hewson, . 
Marquis of Lausdowne, 

Frances J. Hewson, 
Kichard Hinde, 

Stephen E. Collis, . 
Thomas S. Dennis, . 
George Cashel, 

St John T. Blacker, 
Richard FitzGerald, 
Eusebius Sealy, 

Stephen E. Collis, 
William Sandes, 

John Creagh, . 

Robert Leslie, . 

William Sandes, jun., 
Berkeley Drummond, 
Peirce Mahony, 

Ditto, 

Ditto, 

Charles L. Sandes. 
George Gun. . 

Stephen E. Collis, 

Ditto, 

Samuel B. Leonard, 
George Sandes, 

William V. L. Foster, 
James Raymond, 

James Crosbie, 

Thomas O’Connor, 

Earl of Listowel, 

Charles L. Sandes, 

St. John T. Blacker, 
Maurice Hennessy, 
Thomas S. Dennis, 
Samuel S. Raymond, 

Sir Robert J. Paul, 
George Cashel, 

William Harnett, 

John Creagh, . 
LordBurgliersh an 
Alexander Elliott, 

Earl of Listowell, 

Pelham J. Mayne, . 

The Knight of Kerry, 
Marquis of Lansdowne, 
Maurice R. Hewson, 
Daniel O’Connell, 

Andrew M‘Carthy, . 

The Knight of Kerry, 
Charles Sugrue, 

Thomas S. Townsen 
others, . 

James Butler, . 

Charles O'Connell, 

James Butler, . 

John F. Fitzgerald, . 
Ditto, 

Michael Lynch, 

Richard Leahy, 

John F. Day, . 

Marian Harte, . 

Daniel Lawlor, 

John F. Day, . 

Henry A. Herbert, . 
Ditto, 

Richard Morphy, 

Robert Leeson, 

Earl of Kenmare, 

Henry A. Herbert, . 



fO 0 0 
COO 0 0 
00 0 (l 
80 0 0 



0 „ 1801. 
15 Nov., „ 

25 Aug., 1840. 

24 „ 1848. 

25 April, 1850. 

4 March, 1851. 
22 Sept, „ 

14 April, 1853. 
13 May, 1800. 
211 April, „ 

31 Dec , „ 

!) July, „ 

7 Aug., „ 

24 July, „ 

13 Aug., 1802. 

0 Jan., 1848. 
20 Oct., 1852. 
13 June, 1849. 

20 Jan., 1850. 

15 April, „ 
lJnn., 1848. 

21 Oct, 1850. 

20 ., 1851. 

13 Feb., „ 

28 Sept., 1840. 

12 „ 1851. 

21 July, 1851. 

25 March, 1848. 
20 Sept., „ 

10 Jan., 1849. 
20 Mav, „ 

27 April, „ 

2 Nov., 1852. 

28 Feb., 1841). 

22 June, 1848. 
24 April, 1852. 
10 May, 1830. 
22 March, 1852-. 

3 April, 1849. 

19 Sept., „ 

22 June, 1800. 
15 July, „ 

10 April, „ 

5 July, „ 

9 May, „ 

5 April, 1853. 
7 June, 1853. 

11 Sept, 1851. 

20 Dee., „ 

15 April, 1852. 

13 Nov., „ 

5 May, 1851. 
5 March, 1853. 
30 Dec., „ 

28 April, 1848. 
7 Aug., 1800. 

3 April, 1848. 
24 July, ldOO. 
30 Nov., 1848. 
10 April, 1850. 



24 Aug., 1850. 

10 May, 1852. 

11 June, 1851. 
29 July, 1803. 

I 22 Sept., 1852. 
' 7 April, 1849. 

2 Dec., 1801. 
j 19 March, 1849. 

2 20 Nov., 1851. 
1 21 June, 1848. 

1 I ‘-il 

1 I 24 Aug., 1R49. 



1 10 Aug., 1853. 
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Barony. 



Trughenackmy, 



Applicant,- 



George D. Stokes, . 
William M. Hickson, 
Thomas Cuthbert, . 
James Hickson, 

Edward D. Freeman, 

Sir William D. Godfrey, 
James Hussey, 

George D. Stokes, 
Francis Txriss, 

Berkeley Drummond, 
Robert Leeson, 

Sir Edward Denny, 
John Hussey, . 

William Weredyth, 
Edward Rae, . 

Francis D. Rae, 

Robert Txviss, . 

Edward D. Freeman, 
Edward Nash, 

Robert A. Thompson, 
William Blennerli asset, 
Sir Edxvard Denny, . 
Ditto, 

Francis D. Rae, 

Philip J. W. Miles, . 
Rickard O'Connell, . 



George M. Hexx'son, 
Richard Chute, 

John L. Rae, . 

Richard Chute, 

Sir George C. Coltlnu'st, 
Henry A. Herbert, . 
Samuel SI. Hnssev, 
Thomas Cuthbert,' . 
Robert F. Meredith, 
Edward F. Day, 

Maurice F. G. Sandos, 

Gross Total, . 



Amount 
applied for. 


Amount 


1 Amount 
| cancelled or 
1 relinquished. 


£ 


s. 


d. 


£ 


s. 


d. 




1,530 


H 


0 


050 


0 






508 


0 


0 


000 


0 






3,505 


17 


7 


1,500 


0 


0 




3,500 


0 


0 


2,000 


0 






384 


0 


0 


300 








4,100 


0 


0 


1,150 








2,800 


1(1 




1,000 


0 






GOO 


0 


0 


000 








888 


0 


0 


150 








5,803 


3 


6 


3,000 








14,301 


0 


4 


4,200 








5,800 


0 


0 


2,500 








7C7 


0 


0 


400 








1,030 


0 


0 


(100 








035 


1 


0 


050 








185 


10 


0 


100 








322 


0 


0 


200 


0 


0 






0 


0 


250 


0 


0 








0 


300 


0 






273 


0 


0 


200 


0 






1,050 


0 


0 


850 








8,700 

11,303 


0 

18 


0 


| 2,500 


0 


0 


_ 


310 


0 


0 


300 








COO 


0 


0 


(100 








800 


0 


0 










1,174 


3 


8 


1,000 


0 






0(14 


3 


4 


000 


0 


0 




403 


10 


a 


400 


0 


0 






0 


0 


1,000 




0 






0 


0 


200 


0 


0 




500 


0 


0 


300 


0 






077 


12 


0 


400 


0 






8G0 


0 


0 


000 








200 


0 


0 


200 


0 


0 






0 


0 


300 


0 


0 






0 


0 


500 








1,170 


0 


0 


500 


0 








0 


0 


000 


0 


0 


- 


425,137 


8 


2 


177,500 


0 


0 


13,020 0 O 


-p f, , “ 



2,000 

2,000 

1,000 

400 



1,000 0 0 



1,000 



4 12 



By Order, 



22 Nov., 185a . 
12 May, „ 

“ I 8 June, 184!). 
1 31 Jan., 184 k, 

23 April, 4849. 
5 July, n 

10 June, 

12 Jan., leso. 

0 March, 1841. 

10 Sept, 1851. 
27 Feb., 1850. 

, 0 March, „ 
111 July, 185.1. 
0 April, 1848. 

13 June, 1850. 
8 Nov., 1848. 

21 June, 1852. 

1!) April, 1850. 
25 May, 1849. 
8 Feb., „ 
13 May, 1801. 

24 Aug., 1840. 

11 July, 1850. 



10 Nov., 1830. 
3 Sept., 1852. 
20 Feb., „ 
April, „ 
22 July, ,, 
17 Aug., „ 



E. Hornsby, Secretary. 
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Schedule No 1. — Abstract of Awards made Final up to tbe 31st December, 1853, and repayments 

thereon up to 5th of January, 1854, . . . . . . .112 

» 2. — Return of Districts in Hands, with the expenditure and employment thereon, 
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Roscommon, and Monaghan, stationed at Belturbet, 124 

ss 10' Ottley, Charles S., c.e., connties Antrim, Derry, Down, Tyrone, and Armagh, 
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ss II • Roberts, Samuel U., O.E., counties Galway and Mayo, stationed at Galway, . 134 
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„ 13.— Tarrant, George, c.e., counties Galway and Mayo, stationed at Tuam, . 139 
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Schedule No. 1 — Abstract of Seventy-six Drainage Awards made Pinal up t( 



Districts. 


Counties. 


Area of % 
Catchment,! % 


Date when 






Buin Basin, o 


inode filial. 






1 





Ballycowan, 

G or tson, . 
Hermitage, 
Kilmurry, . 
Lnughunsaggart, 
lied Bug, . 
Carhuty Mill-stren 
Wilkinsfown, 



Bnllinderrr, 

Mulla'.any, 

Longli Alirk, 
Oivenkeagh, 
Cavriggower, 
SlmniUnm, 
Carrowmore Lak. 

Moyne and Cross 
Currngha, . 
Kinmeen, . 
Headfnrd, . 
Kilcock, 

Ballybav, . 

Garr, ‘ . 

Lorrha, 

0 wenabrockagh, 

Moyour, . • 

Currauabny, 

Cuilmnre, 

Broadlragh, 

Mnllawu, . 

Camcloon, 

Tawnaw.iggaun, 

Balliiiaki'J,* 

EnardsmilL 

Ballinasken & Ca- 



83 Castlebar Lakes, 
31 I Kilmaim;, . 

109 I Salmi Longli, 

T Fane, ? 

25 I N'ol.ber, , 

180 | Wottonstown, 

34 j Bailinhassig,’ 

5 Cain, iv, 

125 ; Cljnln-r. . 

49 j Rntooragh, 

50 | Sbanilon, . 

151 | Long], Crew, 

28 I Ballycasev 
Bolev, ‘ . 
LisdntF, 
Fciranwell, . 
Longli Balia, 
Glenarrifl; . 
Maghera, . 



9 i 



Awards made Final in the Year 1840. 



Mcatli and Kildare, 
Galway, 

Kildare, 

Do., 



108 



Meatli, . 

Meath and Westmeath, 
Month, . . 

Kildare, 

Meath, 

Donegal, . 

Wexford, . 



Totals for 1840, 



50,000 | 1 | 10 March, 

4 April, . 
10 Jnne, . 



000 

ajooo 

.'1,000 

1,000 

10,000 

8,532 



30 , Tnly, . 

0 September, 



Awards made Final in the Year 1850. 



c Do„ 

Wieldow, 

Mayo, 

Do., 

Fermanagh, 

Mayo, 

Meath and . 

Fermanagh, 

Leitrim, 

Meath, 

Koscommon, 

Tipperary, 

Do.,’ 

Do., 



2,500 

1,000 

3,520 

3,230 

3,300 



2,200 

1,350 

0,830 

3,000 



i „ 

38 26 „ 

39 20 „ 



Awards made Final in the Year 1851. 



Do., 

Do., 
Louth, 
Meath, 
Louth, 
Cork, . 
Wexford, . 
Westmeath, 
Cork, . 
Waterford, 
Meath, 
Tipperary, . 
Galway, 
Do., 
Kildare, 

Antrim, 



1,500 I 
10,000 
2,850 
87,40(1 
40,000 
0,300 
23,500 
7,000 



2,300 

7,080 

3.500 
2,400 
3,800 

4.500 
9,200 

10,000 



12,115 10 (1 
3,871 10 2 

720 3 2 
3,5.20 4 11 
280 10 1 
038 13 3 
083 14 (i 
001 10 11 
037 10 10 
1,704 0 0 
7 10 



0,830 1,3 



37,330 10 0 2,700 19 



Expenditure 
Counties for 
Public Works. 



1,839 15 0 
190 10 2 



0 0 0 
00 10 11 
34 18 3 
100 17 7 



1,202 0 10 
(ISO 13 (I 
2,881 12 (I 
1,277 7 3 
3,237 8 4 
712 10 3 
"90 12 1 



333 



02 13 0 
1,204 5 (I 
244 10 4 
1,010 12 9 
1,81(1 3 5 
848 17 4 
3,810 12 8 
3,504 19 3 
3,154 5 7 
8,704 1 2 
205 5 7 



347 7 4 
002 13 5 
1,334 0 10 
1,107 4 7 
4,101 5 3 
2,223 11 7 



Portion 
of Total 

' 

ch Es' 



10,270 

3,081 0 0 

041 13 
3,380 14 
273 10 
882 is 



20 9 4 
IS 8 10 
135 15 0 
13 12 2 
388 13 1 
155 12 4 
93 14 3 
077 19 10 
187 4 1 



4S,34R 2 10 4,010 12 0 



1,708 0 4 
10,990 10 1 
3,070 13 11 
8,155 15 0 
7,034 3 4 
1,102 13 0 
7,844 17 1 
4,310 14 11 
2,40(S 14 3 
928 7 11 
1,030 12 0 
2,753 10 8 
3,805 3 2 
I 2,220 14 2 
1,545 15 11 
3,475 1 H 
2,830 11 9 



2,75(1 _ 
1,200 15 8 
3,134 17 
712 10 



244 10 
023 2 0 
1,801 9 5 
807 11 2 
3,431 0 2 
3,449 10 3 
3,003 0 8 
7,724 1 5 
2G8 10 3 
308 4 8 



1,090 10 
10,747 5 
2,043 10 
7,229 12 
7,053 6 
, 1,021 15 5 , 

7.270 8 4 

4.270 

1 2,197 4 10 
028 7 11 | 
OCO 12 
[ 2,590 1 
3,019 0 1 
1 2,080 14 
1.545 15 11 
I 3,407 19 1 
2,040 9 II 
3,340 4 4 
1,397 12 1 



Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 



113 



December 31, 1853, and Repayments thereon, up to January 5, 1854. 



Bepaymeuta during 1853. 



Total Eepaymenta. 



Injured Lands, 
which have 
been Drained 
or Improved. T 
Statute 
Measure. 


ore of the A 
Drainage, | 
Deluding io 


nnunl Letting 

these Lands, 
caused by 
Drainage. 


payable j ‘ 
half-yearly, ‘ ; 

sacs 


Si 

II 


By 


By 

Individuals. 


Total. ^ 


By j 

Counties. 


By 

Individuals. 


Total. 




£ s. d. 


£ s. d. 


£ s. d. 




£ s. <*.j 


£ s. d. 


r .j 


£ s. d. 


£ s. d. 


£ s. d. 


3,827 2 18 


2 13 8 


,034 7 9 


382 4 1 


40 




907 15 10 


907 15 10 ^ 


,830 13 0 


,840 0 0 


7,P80 2 3 


074 0 1C 


3 15 7 


315 10 1 


139 17 7 


44 


- j 


278 8 2 


278 8 2 


190 10 2 


,397 8 10 


1,588 5 0 












i 


33 19 2 


33 ID 2 


87 0 10 


348 8 9 


435 18 7 






438 0 2 


124 12 1 


40 


_ 


721 8 8 


721 8 8 


139 10 4 










20 13 11 


10 1 3 


40 


_ 


17 14 9 


17 14 0 














32 0 8 






43 IS 9 


43 18 9 














20 19 0 






20 2 0 


20 2 0 






002 3 11 




3 14 4 










02 0 2 


02 3 2 


00 19 11 
















44 2 8 


44 2 8 


34 13 3 










217 10 8 


57 17 0 


40 




108 19 9 


108 19 9 


190 17 7 












85 17 6 


40 




120 10 1 


120 10 1 I 








009 1 12 


10 0 3 


702 0 1 


347 12 10 


40 


- 


532 19 4 


532 19 4 | 


~ 






0,453 0 28 


Average. 
3 14 2 


3,333 10 2 


1,280 8 4 


- 


- 


2,898 10 10 


2,803 10 10 j 


2,7cn in 8 


0,932 2 10 


19,702 2 6 






112 8 G 


40 4 8 


| 

32 




02 0 10 


02 0 10 


130 1 3 


541 7 5 


077 8 8 






117 5 1 


39 0 2 


30 




81 11 5 


81 11 5 


134 3 7 










240 19 7 


lu3 15 0 


40 ! 




430 8 0 


439 8 C 










3 1 4 


09 9 10 


41 15 1 


44 




80 0 4 


80 0 4 












274 16 9 


120 7 0 


36 




239 0 6 


•239 9 G 


102 10 7 










53 10 0 




44 




45 7 7 


45 7 7 












54 Is 3 


27 6 10 


44 




04 S 0 


04 8 0 












30 11 G 


14 6 2 






28 9 8 


28 9 8 












50 10 10 


23 10 3 


44 




40 10 2 


40 10 2 


23 1 (i 


187 17 8 








122 0 7 


54 1 0 


30 




77 13 7 


77 13 7 


- 










28 2 9 


10 9 10 


82 




20 17 8 


20 17 8 


- . 








3 0 8 


114 10 0 


43 13 11 


28 




80 19 7 


SO 19 7 












190 4 1 


G7 15 1 






139 4 0 


139 4 0 












124 0 8 


44 5 8 


24 




90 18 H 


90 18 8 


41 0 2 










282 10 8 


120 4 8 






251 5 3 




383 12 0 










335 7 9 


122 4 s 






217 11 10 


217 11 10 1 55 0 0 










224 1 0 


111 2 G 






142 2 9 


142 2 0 












553 8 4 


273 13 5 


44 




479 4 4 


479 4 4 


1,039 19 9 




3,020 4 3 






19 0 0 


9 C 0 


44 


















21 13 0 


10 13 4 


44 




21 0 8 


21 C 8 


18 8 10 




82 8 10 






78 19 3 


38 5 5 


44 




70 10 10 


7G 10 10 


133 13 ft 


229 12 (5 


305 8 0 






29 11 1 


11 11 0 


44 




23 2 0 


23 2 0 


13 12 2 




82 18 2 






27 9 3 


7 8 1 


44 




12 14 0 


12 14 0 


3^8 13 1 


33 12 11 


422 0 0 






82 10 10 


40 ID 0 


44 




SI 8 7 


81 8 7 


155 12 4 


257 4 3 


412 10 7 






120 15 8 


49 12 4 


32 




98 15 1 


98 15 1 


93 14 3 


340 10 0 


440 11 0 




2 9 2 


428 2 1 


109 4 4 


32 




58 G 5 0 


530 5 0 


077 19 19 


1,402 9 10 


2,080 0 8 


738 0 20 


2 15 2 


200 7 11 


03 18 11 


32 


- 


185 10 1 


130 10 1 


187 4 1 


035 10 0 




:r- 






















111,570 0 17 


3 10 7 


4,074 4 8 


1,724 4 11 




- 


3,009 9 5 


3, 009 9 5 


4,01ft 12 0 


13,284 0 2 


17,294 12 3 




0 2 9 


85 10 1 


42 17 2 


1 

1 80 




59 1 11 


59 1 11 


1 

' 11 13 7 


177 11 0 


ISO 7 4 






622 12 5 


283 14 8 


. 80 




425 10 li 


425 10 0 


■ 243 4 11 




2,437 19 4 






250 3 1( 


74 7 3 


1 so 




114 7 11 


114 7 11 


135 18 0 


300 3 3 


002 1 0 






533 2 ' 


237 7 4 


' 44 




512 4 10 


012 4 19 


! S)2i; 3 1 


1.284 0 11 


2,210 10 (1 


i;307 1 3 




580 13 2 


200 8 fl 


| 40 




5(H) 10 5 


500 10 5 


| 5tft 17 11 


1,309 !l 1 


2,150 0 0 




06 15 t 


40 9 C 


1 40 




103 5 3 


103 5 S 




191 19 5 


372 17 0 




5 0 2 


447 8 1( 


212 19 2 


! 60 




477 13 1(1 


477 13 1( 


1 533 8 ! 


1,043 IS £ 


1,012 7 0 






240 0 2 


119 2 1 


; 70 




72 0 7 


72 0 7 


| 45 11 ( 


! 3,(14 10 


3,000 2 1 






177 14 


80 10 If 


40 




107 O 11 


107 0 1( 


i 2ll9 9 0 


! 499 14 1 


709 4 0 






51 7 11 


23 9 ] 


i 8(1 




403 6 2 


i 403 0 2 




1 502 19 1' 


502 19 11 




15 4 1C 


57 8 7 


22 17 2 


i U 




43 0 11 


; 45 0 11 


i 370 0 ( 


■ 114 1 5 


484 1 5 




5 6 1 


140 4 f 


09 2 0 






132 5 1 


' 132 0 1 


! 137 18 


348 lb 


500 10 M 




4 10 ( 


225 12 f 


107 17 2 


! oc 




180 8 f 


| 180 8 


! 1*5 13 - 


1 390 14 ! 


582 R 0 




3 0 11 


188 18 i: 


\ 70 n i 






145 4 2 


j 145 4 


! 139 19 


! 374 17 


514 17 0 




3 2 ( 


112 1G 1 


! 48 7 2 


| 02 


_ 


209 2 1( 


1 20!) 2 11 




| 250 3 


250 3 3 




3 11 £ 


263 1 1 


I 125 7 i 


41 




2sG 19 ] 


1 280 19 : 


: G7 2 


081 10 


748 18 10 




2 13 1C 


261 16 


1 07 C 


' 4( 


i 121 12 2 


183 5 , 


I 300 17 i 


: 101 1 H 


470 7 1 


001 9 8 




0 7 2 


214 12 ^ 


; 105 13 1 






100 12 ! 


106 12 




1,016 14 


1,010 14 8 


393 1 22 


3 11 0 


147 3 


! 09 19 


j 32 


| 


115 10 


115 10 


1 - 


318 19 


318 10 8 




Average. 




| 


j 






J 4,483 12 




14,818 3 




13,707 3 


4 17 

| 


4,712 19 


1 2,114 13 




121 12 


14,362 0 


J 


6 18,732 0 7 
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Cnmogc, . 

Ballynaliown, 
Derryholmes, 

<> i Borrisokaue, 

41) i Aimagh, . 

01 ] Cork Slab, . 

00 Miles anil Temple 
Cavetown, . 
Croghan, . 
Drumeliu; . 
Coolaney, . 
Dtroruoran, 
Dungolman, 

Both, or Clooneen. 



10 



Shinrone { (SjfS!? 9 )’ • 

s™,. V™?’ ; 



Dale when 

Awards 



Awards made Filial in the Year 1853. 



Limerick, . 

Leitrim, . . 

King's and Westmeath, 
King's, 

Tipperary, . 

Galway, 

County of City of Cork, 
Cork, 

Roscommon, 

Do., 

Sligo and Leitrim, 

Sligo, 

Do., 

Langford and Westmeath, 
Do., do. 

Carlow and Kildare, 



01,184 


59 


19,810 


00 


15,000 


Cl 


22,400 


02 


20,550 


03 


13,120 


04 


330 


00 


10,285 


00 


8,000 


07 


8,000 


08 


14,294 


09 


90,744 


70 


7,080 


71 


28,000 




15,000 


78 


40,000 


74 


374,427 





22 March, 
12 April, 
14 April, 



20 Septemh 
30 „ 

20 October, 



Awards made Final in the. Year 1858. 



King’s and Tipperary, 
Wexford, . " . 



Totals for 1853, 
General Total for five years, ending Dee. 81,1853, 



35,840 


75 


14,000 


70 


40,840 




847,047 





2(1 April, . 
20 April’’ . 



Total 
Amount ol 
Expeitditnri 
for all 
purposes. 



0,892 7 3 
7,190 4 0 
10,038 17 11 
4,034 5 10 
5,920 7 11 
1,392 5 3 
1,033 18 5 
3,540 0 0 
4,070 7 0 
4,025 0 0 
. 4,733 15 0 
10,587 1 10 



Portion of 
„ Total 

'I : r 

charged to 



17,200 12 0 830 2 10 



90 17 11 
577 10 2 
508 17 7 
487 10 7 



110 0 10 
335 12 C 
599 8 1 
,083 18 9 



Portion 
of Total 

Expenditure 



4,340 13 10 
10,778 10 1 
6,388 0 8 
6,708 7 11 
9,000 17 11 
3,813 13 1 
5,920 7 11 
1,322 9 9 
1,938 18 6 
3,431 11 1 
3,840 0 1 
4,025 0 0 
, 4,623 14 8 
10,251 9 4 
6,071 18 3 
24,395 10 2 



287,472 8 7* 17,006 11 4 



Office of Public Works, Dublin, 
May 6 , 1854 . 



• Includes £28,044.5,. 94, interest on borrowed money. 
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December 31, 1853, and Repayments thereon, up to January 5, 1854 — continued. 



Flooded or 
Injure dLornls, 


Cost 
per Acre 
of the 


Increase 
in the 


Amount of 
Instalments 


f|{ 


Repayments daring 1853. 


Total Repayments. 


been Drained 
or Improved. 
Measure. 


Drainage, 

including 

Interest, 


of these Lands, 
caused by 
Drainage. 


half-yeariy, 
to repay Cost 
with Interest. 


111 

=I| 

m 


By 

Counties. 


By 

Individuals. 


Total. 


By 

Counties. 


By 

Individuals. 


Total. 


A. 


r. r. 


£ 


s. d. 


£ 


, 


d. 


£ 








£ s. 


d. 


£ s. 


d. 


£ 




d. 


£ 




d. 


£ 




d. 


£ 




a. 


1,412 


0 7 


3 


1 7 


040 


8 


fi 


233 


11 


11 


24 






371 3 








9 




17 


11 


1,704 


9 


o, 


1,885 


0 


l 


2,030 


3 5 


4 


1 8 


880 


15 


1 




11 




40 


385 7 


3 


014 7 


11 


000 


15 




577 


10 


3 


3,812 


14 


10 


4,300 


11 


i 








2 10 


002 






274 




0 








947 3 




047 




1 


£03 


17 




1,35!) 


8 


10 


1,803 


0 








1 


3 111 


058 




4 


357 




0 


24 






740 15 




740 


15 


9, 


487 


Hi 




1,510 


13 


5 


2,007 


10 


0 








5 4 




10 




247 


8 




80 






400 8 


G 


400 


8 


0 


520 


0 


0 


054 


12 


0 


1,183 


12 


6 






4 


4 1 


380 




0 


114 




10 


40 






207 7 




2(17 








12 




271 


4 


8 


491 


17 


6 




0 20 




13 0 


573 


0 


• U 


254 


1 


0 


32 






48 15 


11 


48 


15 11 








07 


Hi 


7 


97 


10 


7 








2 0 


04 


14 




43 






44 






01 1 




01 


1 




C9 


15 


0 


182 


11 


n 






6 ' 






0 


5 0 


117 


1 


8 




18 


5 


(10 






no io 




no 


10 


4 








230 


4 


0 


235 


4 


0 


847 


2 1 


4 


1 0 


277 


11 


0 


118 


14 




44 






230 19 


9 


230 


10 


0 


10S 


0 




548 


Hi 


10 


007 


0 


3 








18 11 


207 


11 


1 


90 


5 


0 


70 


112 3 


9 


197 12 




309 


10 


4 


177 


11 


4 


390 


4 


i 


573 


15 




702 


3 18 


5 


10 8 


241 


2 


7 


no 


8 


0 


70 






237 13 


1 


237 


13 


1 








47(1 




l 


470 


0 


1 








4 11 


282 


10 


4 


133 


13 


11 


GO 


30 13 


4 


200 8 


G 


290 


1 10 


01 


14 


2 


525 


15 


l 


G17 


0 








4 


12 1 


020 


1 


0 


333 


17 


5 


40 






010 0 




010 


0 




335 


12 


0 


1,123 


3 


0 


1.458 


10 


O 




3 35 




4 101 


401 


10 


L0 


183 


3 


0 


50 


142 a 


4 








0 




52S 


C 


11 




6 




1,053 




0 


8,008 


0 0 


3 


0 1 


2,580 


10 


0 


920 


12 


2 


40 


GG0 10 


0 


1,322 0 


11 


1,9S8 


17 


8 


1,438 


2 


0 


8,390 


10 


1 


0,820 


1 


1 






Average. 




















































3 


13 4 


0,053 10 


0 


3,977 


7 


9 


“ 


1,348 3 


3 


7.0G0 13 


0 


8,412 


10 


3 


0,150 


12 


11 


21,014 r 


8 


27,073 


18 


7 


1,288 


3 7 


0 


0 11$ 


434 10 




200 


0 


0 


80 


821 9 


1 


348 0 


3 


060 






321 


0 


1 


348 


0 
























4 


8 10 






































0 10 


4 


4 10 


COO 


9 


5 


200 


19 


0 


44 


415 12 


11 


502 19 


3 


918 


12 


4 


415 


12 


11 


002 10 


G 


918 


12 


4 


3,275 0 17 


5 


0 0 


1,044 


0 


0 


495 


14 10 


- 


737 2 


0 


850 19 


8 


1,588 1 8 


737 


2 


0 


850 10 


8 


1,588 


1 


8 


07,407 


3 23 


4 


0 0 


22,818 


19 


3 


0,598 


9 


5 


- 


2,201 17 


7 


18,850 13 


4 


21,052 10 11 


10,501 0 


8 


07,700 11 


10 


84,391 


1 


0 



Add other Repayments hy Counties for Districts in which Awards not made to December 81, 1853, 
Total Repayments up to January 5, 1854, . . 



108,105 8 1 



By Order, 

Edward Hornsby, 



Secretary. 



P 2 
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IRELAND APPENDIX TO TWENTY-SECOND REPORT 
No. 3— BuTPm of Disthicts in hands, with , the Expenditure and 



Length ' ' 

0f ttia ei ' 8 n , A ,T-° rF,00ded 

“SSSi- 

ffiSSS; 



9 Borris-in-Ossorv, 
17 Boyne, . . 

27 Brusna (Ferbane), 



11 April, 1844, Louth and Meath, . 

14 May, 1840, Queen's and Tipperary, . 

10 June, „ Meath, Westmeath, Kildare, &Ki 

4 July, „ King's 



r )le ' sue ’ • ' • =* L,ec -> Wexforc 

172 Lolla 21 Sept, 1847, Mayo, 



47 Clonakilty, . 
138 Castlebernard, 
101 Castlemartyr, 



18 Killimor, 
41 Kilheggan, 



• ' Get., „ Cork, 1 20 „ 1840, 

• 2 * April, 1847, King's, 1 May, 1847, 



. 1 19 August, „ Galway,. . . . . 4 Sept., 184c’ 

. 10 March, 1847, Fermanagh, .... 1 April, 1847, 

. 3 Sept., „ Galway, Mayo, audltoscmnmon, 10 August, 1840, 

resumed 1 Nov., 1803, 

. 1< Dee., 1840, Clare and Galway, . . . 10 Feb., 1847, 

resumed October, 1803, 

• 14 May, „ Louth, Meath, Monaghan, & Cavan, 11 April, 1840, 

. IS Jan., 1847, Roscommon, . . . . 10 „ 1847 



L5 June, 


1844, 
1 860, 


Statute Acres 

78,U00 


Stat. Milos 
12} 


3,240 


\ 


p 

33 


15 „ 


1840, 


35,840 


14$ 


3,232 


1 




22 „ 




304,130 


54' 








2 Sept., 


” 


389,120 


00$ 


loji87 


0 


2! 


1 January, 1847, 


20,752 


13$ 


2,921 




14 


10 July, 


1849, 


30,720 


13 


4,153 


0 


( 


30 June, 


1840, 


101,455 


40 


0,538 


1 


18 


7 July, 




34,850 


11 


2,927 


0 




Ictober, 


1853, 










20 „ 


1840, 


2,000 




303 


o 




1 May, 


1847, 


38,000 


10 


1,011 


0 




2 July, 


1840, 


12,900 


13 


1,089 


3 




10 Augus 


1853, 














1849, 


390 


1 


81 


0 




27 July, 
Nov., 


1840, 

1853, 


04,000 


21 


3,811 


0 


i: 



Galway, .... 
"Westmeath and King's, . 

Kilkenny and Tipperary, 



11 Longford, . . . -2 June, 1S4C, Longford, . . . . 17 , 1848 

Lough Gora and Mantua, . 24 July, „ Roscommon, Mayo, and Sligo, 9 Sept, „ 

resumed 0 Sept., 1853, 

“ I eST 1 10 ” j C “ V “> f-Sford, 13 (Mote, 18-13, 

53 j Loughans, 20 Oct., „ Kilkennv . 1 



C8 Lough Neagh, 
109 Leesborougb, 
170 Lavally, 



20 Oct., „ Kilkenny, 

24 Dec., „ Londonden 

Artnagb, 

12 March, 1847, Monaghan, 
4 Sept., „ Galway, . 



Londonderry, Antrim, Down, 3 May, 1847, 1,411,320 
Armagh, mid Tyrone, ! 



193 Lough Lannugh, . 

170 Monivea, 

59 Quin, .... 
61 Sinn and Black River, 

10 Rtrokestown, 

20 Shrule, 

82 Shanagolden, 

14 Turlonghmore, . 

42 Temjdemore, 



24 „ „ 


Mayo and Galway, . 


11 June, ,, 


225,000 


50 


14,880 3 0 


4 Nov., „ 


Galway and Mayo, and County 


1 January, 1848, 


780,000 


40} 


20,972 0 28 


19 Jan., 1848, 


Mayo, . . " 


11 June, 1849, 


21,440 


11 


2,454 0 0 


22 Sept., 1847. 


Gaiwtty, ....’. 

resumed 


10 August, „ 

1 Nov., 185.3, 


04,000 


23 


3,778 0 0 


30 Nov., 1S40, 


Clare, 


1 March, 1847, 


37,120 


18 


1,050 0 0 


■’ ” 


Leitrim and Longford, . 

resumed 


13 April, „ 

0 Sept, 1853, 


74,000 


17 


4,097 0 0 


10 May, „ 

19 June, „ 


Roscommon, .... 


10 June, 1840, 


70,000 


45$ 


7,397 2 0 


Mayo and Galway, . 


10 July, „ 


27,000 


13 


3.0G8 0 0 


1 Feb., 1847, 


Limerick, .... 


8 March, 1847, 


14,270 


24 


1,012 0 0 


4 June, 1840, 


Galway, 


9 June, 1840, 


212,480 


10 


4,881 0 0 


15 Sept., „ 


Tipperary, .... 


15 „ „ 


83,000 


12$ 


3,448 0 1 


2 Oct, ,, 


Cork, 

Totals, 


l Nov., „ 


1,547 

0,524,981 


1,1201 


220 0 0 
228,056 0 20 




Aud quantity of land in districts for whic 


no revised survey made, 



Office of Public Works, Dublin, May 6, 1854. 



(*) Includes £201,209 18s. 0 i., interest on borrowed money. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



Employment thereon, for Tear ending December 31, 1853. 





Quantity of Land 
on Revised and 
Detailed Survey of 
District, estimated 
to be benefited by 


Total Expenditure 
from commencemen 
of Works to 3 1st 
December, 1803, 
including Interest 


Expenditure for 
one year ending3I s 
December, 1853, 
including Interest 


Quantity of 
Rock and 
Earthwork 


Length o 
Rivers 

and 


Equivalent 
Labour in 
Days' Work 








on Borrowed 


on Borrowed 


1853. 


opened in 


of one man. 






Statute Measure. 


Money. 


Money. 


1863. 


1863. 






*■ R - r - 


£ a. d 


£ a. d 


Cubic Yards. 


St*t Miles 








3,24/ 1 8 


21,946 4 0 


975 10 11 


- 


- 


- 


Ordinary proceedings. Award meetings held, hut 




3,624 3 27 
6, 70S 0 0 


19,754 5 2 
54,123 9 0 


844 14 8 
2,448 3 4 


Z 


: 


- 


awards not signed owing 
Ditto. J to legal proceedings. 




16,874 0 18 


00,540 0 4 


2,748 14 1 


- 


_ 


3,028 


Summary proceedings; works suspended for 2nd. 
assents, but ordered to be proceeded with upon 


















3,211 1 04 
4,930 0 14 


34,033 0 1 
13,744 6 0 


2,080 14 11 
COO 0 7 


11,035 


: 


10,990 


report of Commissioners of Special Inquiry. 
Ordinary proceedings. 

Summary proceedings; works suspended for 2nd 








24,720 10 10 








assents, but ordered to be resumed. 




“ 


198,592 1 0 


156,294 


3* 


145, G19 


Ordinary proceedings; drainage and navigation com- 
















bined ; Shannon and Erne junction ; drainage 




3,601 1 12 


10,390 17 4 


656 15 1 


7,803 


i 


1,030 


commenced under summary proceedings. 
Summary proceedings; works suspended for 2nd 
















assents, but being proceeded with upon report 




200 0 30 
2,634 1 14 


10,690 12 5 
17,053 0 1 


383 4 3 
1,892 1 9 


8,329 


Z 


5,182 


of Commissioners of Special Inquiry. 
Summary proceedings; 2nd assents received. 
Ditto, ditto. 




1,121 0 0 


7,278 9 6 


406 14 9 


0,400 


f 


2,100 


Ditto, ditto. 




81 0 0 


387 11 9 


13 11 11 


_ 






Ditto, ditto. 




4,330 0 0 


20,045 5 6 


045 10 5 


28,002 




4,974 


Ditto, ditto. 




9,000 1 3 


20,291 14 5 


1,144 8 7 


- 


- 


103 


Ditto; works suspended for 2nd assents, but td> 
















be proceeded with upon Deport of Commis- 




171 3 14 


078 15 11 
31,735 0 3 


26 13 7 
2,214 0 9 


12,001 


: 


3,081 


sioners of Special Inquiry. 

Ditto ; awaits presentment for county bridges. 
Ditto; works suspended for 2nd assents, but 




9,812 0 14 


30,174 0 9 


1,070 17 10 


2,000 


_ 


7,179 


resumed. 

Ditto; works suspended for 2nd assents, hut 
















being proceeded with upon report of Commis- 




- 


42,351 1 1 


4,441 7 10 


07,998 


24 


. 28,828 


sioners of Special Inquiry. 
Ordinary proceedings. 




3,134 0 20 


18,050 11 4 


721 8 4 


- 




- 


Summary proceedings ; 2nd assents received ; drain- 
















age and navigation combined; navigation not 




16,181 3 30 


28,302 3 9 


1,090 5 9 


3,692 


- 


5,800 


commenced. 

Summary proceedings; works suspended for 2nd 
















assents, lint being proceeded with upon report 




8,426 1 24 


49,221 15 O 


2,959 13 0 


40,777 


7 


14,624 


of Commissioners of Special Inquiry. 
Summary proceedings ; 2nd assents received. Sus- 




0,906 0 10 


20,433 3 4 


1,347 3 3 


32,292 


3i 


8,010 


pended for one year ; resumed July, 1853. 
Ditto ; works suspended for 2nd assents, but 
















being proceeded with upon report of Commis- 




1,685 3 11 


7,357 4 2 


311 1 7 








sioners of Special Inquiry. 
Ditto. 




1,011 0 0 


2,025 9 2 


111 19 10 


- 


- 


- 


Ditto; works suspended for 2nd assents, but to 
















be completed under report of the Commis- 




2,891 2 10 


9,983 14 4 


439 8 7 


_ 






sioners of Special Inquiry. 
Ditto. 




2,794 1 27 


0,450 18 5 


271 18 7 


- 


- 


- 


Ditto; works suspended for 2nd assents, hut- 




5,399 3 30 


29,034 0 8 


4,756 0 0 


77,097 


3 i 


48,411 


ordered to be resumed. 
Ditto ; 2nd assents received. 




5,475 0 35 


12,022 4 G 


1,578 5 4 


4,298 


- 


7,029 


Ditto ; ditto; but recommencement of 
















works delayed, awaiting report of Commission 




13,046 3 27 


77,822 10 9 


12,076 19 9 


174,711 


1CJ 


127,725 


of Inquiry; works resumed. 

Siunmary proceedings ; 2nd assents ; drainage and 




529 1 2 


4,097 10 7 


190 10 1 


- 


_ 


- 


navigation. 

Ordinary proceedings. Award meeting held, but 




- 


100,589 9 7 


29,916 5 4 


313,260 


- 


174,847 


award not signed owing to legal proceedings. 
Ditto ; drainage and navigation combined. 




733 1 10 


5,644 18 0 


233 11 2 


- 


- 


- 


Summary proceedings ; 2nd assents received ; awaits 




3,340 0 36 


8,588 0 1 


515 10 11 


2,208 


- 


-3 


presentment for county bridges. 

Ditto; works suspended for 2nd assents, but 
















about to be resumed nnder report of Com- 




I 


51,947 12 11 
185,750 12 9 


7,791 0 1 
23,013 0 9 


30,300 

115,055 


44 

54 


17l|o94 


missioners o? Special Inquiry. 

Ditto ; drainage and navigation combined. 
Ordinary proceedings; drainage, navigation, and 




1,024 3 30 
5,976 0 0 


15,578 8 11 
13,304 16 5 


1,318 1 1 
052 15 9 


3,066 




1 851 


mill- power combined. 

Summary proceedings; 2nd assents received. 

Ditto ; works suspended for 2nd assents, but 
resumed. 

Ditto ; 2nd assents received. 




4,333 2 30 


19,474 18 3 


2,720 10 8 


43,027 




35,200 




5,091 1 11 


15,811 19 11 


972 10 3 


22,502 




8,090 


Ditto; works suspended for 2nd assents, but 
















being proceeded with under report of Com- 




7,397 2 5 


37,648 5 8 


1,510 7 10 


_ 


_ 


534 


missioners of Special Inquiry. 
Ordinary proceedings. 




4,041 1 14 
1,038 0 28 


26,808 10 11 
4,052 4 0 


1,017 7 2 
108 17 2 






: 


Summary proceedings ; 2nd assents received. 

Ditto ; works suspended for 2nd assents; reported 




10,311 0 23 
3,455 0 21 


55,737 9 5 
15,695 17 7 


2,702 14 3 
683 1 0 


22,190 




10,099 


upon by Commissioners of Special Inquiry. 

_ Ditto ; 2nd assents received. 
Drdinaiyproceodings. Awardmeetingheld.bntaward 




2S0 3 25 


20,250 1 11 


700 14 0 


_ 


_ 


- 


net enrolled owing to legal proceedings. 
Summary proceedings ; 2nd assents received. 




180,940 1 19 
85,087 3 1 


1,009,977 3 0i 


149,831 10 C 2 


1,183,653 


09i 


877,458 







272,037 0 20 
















(’) Includes £60,612 10*. 84, interest o 


borrowed money. 


(J) Wcrfc'e 


By Order, 

xecnted by contract; no 


Edward Horssby, Secretaiy. 
record of number of men emiCojeiL. 
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IRELAND : — APPENDIX TO TWENTY-SECOND RETORT 

No. 3.— Retorn of Districts in wMcli Works not yet commenced. 



If 










j||l 

till 

111” 3 


Area of Flooded 




Districts. 


Data of Final 
Notice. 


Counties in which 
situate. 


Catchment 




1l 










Statute Measure. 










Statute 






171 

178 


Ardanairy, . 
Askillaun, 


10 Sept., 1847, 
23 „ „ 


Wicklow, . 
Mayo, 


Acros. 

1,400 

1,00.) 


Miles. 

2 4 

*TT 


211 0 0 
210 0 0 


92 

105 

185 


Briekey, 
Burton Kali, 


10 Feb., „ 

3 Sept., „ 

23 Nov., „ 


Waterford, . 

Sligo, . 

Carlow and Kildare 


. 8,800 
180,481) 
0,700 


3$ 


827 0 0 
3(4 0 0 
090 0 0 


177 


Carrowbeg, . 


22 Sept, „ 


Mayo, 


330 




04 0 0 


190 


Griffinratb, . , 


19 Jan., 1848, 


Kildare, 


900 




327 0 0 


168 


Irishtown, Ongenstown, 


3 Sept, 1847, 


Meath, 


3,840 


*1 


460 0 0 


103 


Kilchreest, . 
Kisdoon, 


3 „ „ 

8 „ „ 


Galway, 
Tipperary, . 


20,800 

13,720 


10$ 

7 


2,424 0 0 
1,416 0 0 


52 


Main, , 


22 Oct., 1846, 


Antrim, 


57,000 


11 


2,102 0 12 


146 


Mortmstown (Carbury), 


12 May, 1 m47, 


Kildare, 








194 

167 

186 


Quoile, .... 
Red Cross, . 

Raheen, 


13 „ 1851, 

3 Sept., 1847, 
23 Nov., „ 


Down, 
Wicklow, . 
Carlow, 


07,000 

0,700 

3,007 


8 

4 

4?, 


1,380 0 0 
332 0 0 
424 0 0 


157 

181 

"IT 


Slianbogb, . 


3 Sept., „ 

26 Oct., „ 


Kilkenny, . 
Meath, 


2,500 

24,000 


11 


361 0 0 
3,900 0 0 






Total, . 


388,987 


78$ 


15,087 0 12 



I 13 !) 
1 14 0 



Summary proceedings. 

Summary proceedings, trans- 

xeiTed to Land Improvement 
Act, and works executed It 
M arquis of Sligo. 

| Summary proceedings. 

Revised quantity, 73 a. Ie. Or.; 
summary proceedings ; works 
proceeded with under Land 
Improvement Act. 
Summary proceedings. 

Summary proceedings. 

mary proceedings, 
raary proceedings. 

-.:ed quantity,! 57UA.3it.39r. 
I Ordinary proceedings ; legal 
difficulties, 
llnmary proceedings. 

Ordinary proceedings. 

| Summary proceedings. 

j- Summary proceedings. 



May 6, 1854. 



By Order, 

Edward Hornsby, Secretary. 
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Esmuct from the Amnw, Hemet of Mi. Feedeeick Baeey, c.x„ District Engineer. 
D “ tnct of Low* Maek^andRim- Rote, in the Counties of Caiman and Mayo ; 

„ Balia, C County of Mayo ; 

„ Shrule, \ 

For the year 1853. Dated 16th February, 1854. 

Lough Mask and River Robe District. 

Progress of Works. 

to lift 1!mit ? P “‘ !iC ™ Wa . S ‘f 1 ?’ in tIle season marl y e5t P®“*>' 1 on the wits chargeable 
nece53 ““? ed °“ operations, considerably below what had 

executed * 7 Patous. The following, however, is a detailed account of what was 

Creagh Division. 

1 n'f I " S t Sp ?? ™ *¥ ground on the barrack side was levelled off. Four sluice nates 

10 feet nude, each were put up in the Spring Vale and Ballinrobe mill-weirs The Tufiron 
MraimP'f 1 !?” 1 ' 6 - 40 '™ 0 * M'.oroito— one being over the Spring Vale Canal, two over that 

portion of the mam river that is natugable, and one adjacent to the bleach mill have been 

completed, and mien for public traffic. The (buns and leakages in the Spline Vale head- 
race have been cleared out and repaired. * « t .s eaa 

A portion of the Springtide Canal was also excavated below the Canal bridge but after a 
S f eh ° tk ’ , mi - th f 1 °*‘P’ t ironing been sunk to a depth of about 5 or ii feet under the 
mift ”'» m fT’ ‘‘S' 4 10 be U P’ 01 the cost of pumping w“ “o 

Sted i‘ut 4 WtS. fta * * taS 3 '"' ' rheI1 L0U =' 1 M ” sk “ this can be 

Piobecn Division. 

A flagged gullet under the public road at Friar's Quarter was the only work executed on 
tms part ot the district. 

Ilo/lgmount Division. 

iJS® Vi -T f ° r n m j le he \°7 HoUj-inount was repaired, and some shoals taken out caused 
by last winter s floods, and by the sinking of the banks. ’ 

Lehinch Division. 

The main channel from Hollymount to Lehinch new bridge, chiefly through Mr. Lindsey’s 
Demesne has been completed, the hanks neatly soiled, sodded, and levelled. Hollymount 
wereTaken^u? ^ midel T inned — thence to Hollybrook bridge, a few small shoals 
Holhjbrook Division. 

,, T 5 E 1 damtel of tbe Robe has heon completed tip as far as the village of Tagheen 

Ovation. ^ S ' 0al h! “ M the k ° 7 *° 1,18 IeaCl1 aW ' TUs shoal 15 “ Progress of 

Polnasillagh Division. 



Keel Division. 

T Zip I?" 11 ’ 8 * 3 *° the a »J°? cl ? s of the bridge over tbe river, between Lough Mask and 
Lou h Cana, were erected in January, and the parapets to the bridge were built thro 

months later, temporary parapets lmving been pnt np firing the winter when the flZf 

covered the stones that were dressed oEthe baMcs. ^ ’ 40 floo<ls 



Carnacon Division. 

The Annies river has been bottomed below Mr. Blake's mill, near Towerbill, into Lough 
Cana, and a boat slip has been made at Carnacon Lake. I have also to report that hr $e 
prevtons season, such streams as the Runnaneel and Longh Beg were opened and widened 

fidd TwifTr 4 “i u° ped d f A k ‘ !t 7 ear, 01111 that several minor drains at Clogher Spring- 
field, Towerhill Lough Beg, and Annies nyer, have also been excavated. ^ P g 

te 4tzr4e4t:“ted en Mt of ^ — * “ 4 fta 

***** 

Balla District. 

Progress of Works. 

nndersS^ot'eS? 8 ^^ « ‘ W ° ^ “ h ™ f those commenced 

that has beenXfiout fhe'reoT 8 8Spmd84 The small sum 

Gweesadan, which was done foft£™b& ^ ^ ^ t8mp ° ra ' 7 ^ Structan! ot 
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Amesdix C. 

Extract from the 
Annual Report of 
Mr. Frederick Barry 
■«£.., District 
Engineer. 



Extract from the 
Annual Report of 
Air. Charles J. 
diatte rsliy, c.e., 
District Engineer. 



Lough Lannagh District. 

Progress of Works. 

In my last Annual Report, I stated that the works necessary to complete the drainage of 
this district were then nearly completed: since that period this has been accomplished, and 
is as follows. 

Castlebar Division. 

The sluices in the conservating weir at the barrack bridge have been erected, the channel 
of the outlet into Lough Lannagh which had slipped in was deepened and sunk, and some 
drains near Flanagan’s point were cut. Last winter’s floods injured a portion of the river 
wall through the town of Castlebar, which lias been taken down and rebuilt. 



Paliecns Division. 

The outlet from Lough Mallard, which had risen up from the pressure of the banks, was 
excavated to its proper depth, and some revetment Availing renewed below the conservating 
Avoir, Avliicli had been torn aAvay by the floods. The shoals in the Annagli river formed by 
a breach in the embankment of the Ralieens river during a heavy flood Avere all removed, 
and sundry other repairs executed. The Availing the sides of the Graftabeg stream Avas 
finished, and the bed of the channel formed for the free discharge of the torrents of Avliicli 
it is the outlet. 

Cloonfceen Division. 

Some main drains were made through the low lands, adjacent to Pheasant Hill. 

Shrule District. 

Progress of Works. 

Nothin" has been done to this district since the date of my last Annual Report. 

° » « * * * 



Extract from the Annual Deport of Mr. Chas. J. Battersea-, c.e., District Engineer. 

District of the Inmj, Counties of Meath, Westmeath, Cavan, and Longford. 

For the year 1853. Dated March 9, 1854. 

This district having been commenced under the Act for Summary proceedings, was sus- 
pended on 10th August, 1850. The expenditure having then reached the amount 
authorized, viz : — £3 per acre on the land to he drained or improved, as stated in the original 
Report. In the February folloAving a supplemental report and estimate Avas furnished to the 
proprietors, and their second assents applied for ; hut a sufficient number of assents not lm-ing 
been obtained in the year 1852, the district Avas then included among those Avliicli were 
examined by the “Commissioners of Inquiry and on their report it AA-as ordered to be 
finished in 1853, the Avorks haA'ing been then suspended for three years. 

On 6th September, 1853, 1 Avas directed to proceed with the Avorks, and the necessary 
preparations haA'ing been made on 26th of the same month, the dams Avere commenced below 
Abbeyshrule Mill. * * * 

Taking into account the period of the year, the excavation and rock cutting proceeded 
A-ery satisfactorily up to the end of December; and since 26th September, there were 112 
statute perches of longitudinal and cross dams made, from 3 feet to 7 feet in height, 148 
statute perches of umvatering tap, and 52 statute perches of small cut. About 64 statute 
perches in length of neAv channel has been excavated, through gravel and rock, to Avitliin 
about 1 foot 6 inches of the proposed bed, and 40 feet A\-ide at bottom. 

A large quantity of stone lias been selected and seabbled for the underpinning of the 
■aqueduct, and the spoil AA'hicli had been excavated below Clynan bridge, before the suspen- 
sion of the works, has also been surfaced, as it is not intended to make any further excava- 
tion below Clynan mill. 

When the Avorks Avere first opened it Avas very difficult to procure labourers, as the farmers 
had not at the time completed tlieir harvest work ; this was also in some measure oAving to 
the proposed railway from Midlingar to Longford having been commenced about 8 miles 
from the Inny, in addition to which a very large number of tlie population has emigrated 
from this locality- during the past five years. In the month of November tlie greatest daily 
number of men employed did not exceed 83, hut in December they increased to about 100 ; 
and it appears A-ery evident that at the time when the farmers require labourers it will W 
impossible to procure a sufficient number of men from the neiglihoru-liood to carry on i tne 
Avorks Avitli the necessary, expedition, and.it will therefore be necessary to bring them from 
other places. * * * 
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Extract from the Annual Report of Sir. John Brosxahan, in charge, prepared under 
the direction of Mr. William Forsyth, c.e., District Engineer. 

For the year 1853. Dated April 12, 1854. 

Castleberxard District, Kings County. 

Mam OtoKl-Itai|g the months of January and February, the weir at Cloghamnore 
had been lowered one foot, and the copmg reset. Stones had been quarried and drawn for 
Castletown weir, and the dram through Muddy Lake, Division 5, cleared. The qunrrviim 
and diawmg ot stones for Castletown weir laid been continued in the month of March, and? 
‘ of n e .T t” S C S‘ "* Com S’ le ™ ,ie , d - Nothing further had been done until the 
month ot October when the formation of the embankments at, and the completion of 
Uoghaniiiore wen- had been commenced, and carried on vigorously until the end of the year. 

The formation of these embankments had been very difflcult on account of the torn stole 
of the ground, from a series of harvest and winter floods, far more extensive, and consequendv 
more expensive than had been originally anticipated. Coping stones for Castletown weir 
nave been provided during the month of December. 

Strea»Mown Briefer.— In the months of August and September, the foundations of the 
occupation bridge ot Stieamjtown had been got out, and stones drawn for the abutments- 
but the plan having been subsequent y and very judiciously altered, in consequence of tlm 
m-eat depth, la feet, at wlucli a safe foundation might be got, the bearing piles, according to 
the new demgns, bad been driven, and port of the slopes formed, before the close of the war 



"A i \ "‘ucu u sun iuuuiuiuou rnignt i 

the new designs, had been driven, and port of tile slopes formed, before tile close of the yiar 
ClotfoKS Bim-.— There bos been nothing done on this river during the past veor excen 
the completion of the weir, (No. 4), at Cioatbss bridge. This weir had Seen commenced in tin 
ontil 01 December. ISnz. and ramerl nn itMililrr 0„,.I1 i ,1 ■ .1 , 



n , , ' ^ . V oss 1 ms "' eu ‘ toll been commenced in the 

month ot December, lbo2, and earned on steadily until finally completed in the month o 
May subsequent. It is a very substantia! job, and has now' onlv to be cemented 

The guard walls and embankments at this weir have been likewise completed within the 
above time; and m consequence of the floodshaving broken into the new course at the lieu 
ot this river, and the sites ot the tails having been much damaged thereby, it was fount 
necessary to put a dam across the channel at-the crossing of the old and new courses helov 
Clonfoss Budge, and still keep the water running in the old course. This had been done ir 
the month ot .November. 

Kilmain River .—' The excavation of the foundations for the weir at Bmurl, m0 re had beer 
commenced m the month of March, as also the building of the weir, the stones for it havim 
been dressed since last year ; and no effort bad been spared to bring this work to a C W wliicl 
had been accomplished in the middle of the month of May, with' the exception of an ope lef 
for a fish pass. It had to he suspended then for want of a design for the fish pass • and in tins 
state it remained until the month of October, when bv order of the District Engineer the 
copmg had been taken oft, the weir lowered about 2 feet, and the ope which had been lef 
tor the fish pass made up. The severity of the weather after this time and up to the end o 
the year caused this work to be no further proceeded with until the ensuing sprint Ii 
may, however, he necessary to remark, that as tar as it has been executed, it is done In tin 
most permanent and workmanlike manner. 



Extract front the Anxnii, Strop of Mr. C. T. Gixrv, in charge, in the absence of 
Mr. IiIchard A. Gray, c.e.. District Engineer. 

For the year 1853. Dated April 8, 1854. 

Deel District. 

Counties of Meath and Westmeath. 

This district is now finally completed. The work executed during tile year was com 
menced in the month of October: it consisted in repairing the hanks, draggmij weeds and 
removing other obstructions that had accumulated in the channel since lie cessation of 
operations m the month of October, 1852, opening 527 perches of drains, dra<' f dn<r 3 QQ-> 
perches of drains previously sunk, and closing up 274 perches of unwatering courses' 3 &c 
Ihe channel for its entire length, including Grangetown and Gormanstown mill streams 
and the tributary Riverstown river, has been thoroughly cleared up 

The sinking of the drain through Hydepark andBallyhaw was continued for a distance 
ot 312 perches, ihe dram below Inan-bridge, known as the Quaker's drain, opened tor a 
distance of 215 perches, and the 116 perches previonslv sunk, cleared out. 

An accommodation bridge has been erected over the channel in the townland of Grange 
Beg— the piers are of stone, on winch is laid a well-constructed timber top and the accom- 
He -? art . v ’ s land > in the townland of Cummer, was remired 
The 270 lineal feet of pitching in the tail-race from Raharnev mill, for which the miller 
of 55feJt W3S fimshed ’ and a protecting wall in front of mill, raised 4 feet high, for a length 

Of the 274 perches of unwatering, courses closed up, 217 perches were in the townland 
of Pnestown, 32 perches m Grange Beg, and 25 perches in Ralianiey 

° f T th / Gm0 L ed the 7 etar » 28.902 cubic yards, making a total 

of 698,487 cubic yards of earth, and 4,400 cubic yards of rock, since the commencement of 
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Extract from the 
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Extract from tlie Annual RspoitTof Mr. H. J. B. Kane, c.e., Resident Engineer. 

Districts of Brosna (Fcrbane) and Kilbeggan, in the King's Co. and Co. Westmeath. 

For the year 1853. Dated March 10, 1854. 

No works were executed on Brosna District during 1853. 

Kxlbeggan District. 

Operations were resumed on this district on the 24th September, 1853 and were n 
follows : — 

During the month of September, the only works executed were preparing mi watering 
cut for reception of water, previous to commencing excavation on Belview Division ° 

The principal works executed in October, were the delivery of some stone for Charlestown 
weir. The strengthening of old weir, to resist floods, pending its reconstruction The 
excavation of 350 cube yards of rock cutting, on Kilnacarra Division, and the completion of 
main channel on Belview Division, for one mile above Belview bridge. 

During November the works executed consisted in the completion of 12 lineal perches 
of hank, and hack drain on Kileoursey Division, and the delivery of some stone for Charles- 
town weir. 

On Lehincli Division, 70 lineal perches of unwatering cut were filled, and 300 lineal 
perches partially filled, and adapted to the purpose of back drain. 217 lineal perches of 
unwatering cut were filled on Kilnacarra Division, and a short portion of main channel was 
excavated above Belview bridge, but could not he finished in consequence of floods. 

l n December, the works executed on Kileoursey Division were the strengthening of 130 
lineal perches of bank, tlie formation of G8 lineal perches of hack drain, fillino- 88 lineal 
perches of unwatering cut ; scouring 46 lineal perches of present hack drain, partial filling 
and adaptation to back dram of 40 lineal perches of unwatering cut ; formation of 36 lineal 
perches of embankment from spoil bank, below Lehincli bridge, together with the scouring 
of 20 lineal perches of entering and cross drains, and the delivery of 60 tons of stone for 
re-bmldmg Charlestown weir. 

Oil Leliind, Divl-itm 35 lineal perches of umvatering cut were filled, and 60 partiaUv 
filled ; and adapted to back dram ; 43 lineal perches of cross drains were scoured, and two 
gnllets of nibble masonry were constructed over back drain, one at Leliinch road, and the 
other m the Toivnland of Kilnacarra; 125 lineal perches of unwatering cut were also filled 
on Kilnacarra Division. 

In all cases where unwatering cuts were filled, or adapted to the purpose of back drain, 
the confluent and cross drams were scoured, for a distance of 3 perches, so as perfectly to 
relieve the adjoining land from water, and to induce the occupiers and proprietors to take 
advantage of the opportunity now offered for thorough drainage. 



Extract from tlie 
Annual Report of 
Mr. John ffm. Kelly, 
"X, District 



Extract from the Annual Report of Mr. John Wax. Kelly, c.e., District Engineer. 
For the year 1853. Dated January 31, 1854. 

District of Fergus, Counties of Clare and Galway. 

„ Quin, „ Clare. 



Fergus District. 

The works in this district having been suspended about 3 years, waiting the second assents 
ot the proprietors, as required by the 9 Yic. cap. 4, sec. 50, were resumed again in the month 
ot Uctober last ; but owing to the unfavourable state of the weather, and flooded state of the 
distnet, little progress lias as yet been made. The onlv part of the district in which works 
could be proceeded with without material disadvantage was the lower Clare Division, situate 
below the town of Ennis and Clare Castle. The works undertaken were confined to repairs 
ot the dam, (for the purpose of laying dry the site of excavation), and of sinking the new 
channel through the rocky shoal in the river, above Clare bridge. 

Since the repairs of the dam were completed, from 100 to 120 labourers have been 
employed daily, in sinking tlie channel in limestone rock ; and considering the unfavour- 
able state of the weather, and shortness of the days, and that the works could only he 
p oeeeded with when the tide was out, the progress made has been reasonable, and the men 
earned fan* wages, at the usual prices, by measurement. 

bout tluree-fourths of this rocky slioal lias been excavated nearly to the bottom level, and 
the remaining portion will, it is hoped, be finished early next summer. 

The Quin District. 

In this district the works consisted of opening 4| miles in length of streams and principal 
watercourses, and 5 miles in length of minor drains ; also repairing and deepening in different 
parts ot the district, about 5 J miles of new river courses, the banks of which being fresh, had 
slipped and fallen into the channel, thus creating impediments to the discharge of the floods, 
which it was necessary to remove. 

ex ^ Tat * on raised and put into spoil hanks from these rivers and drains consisted of 
• ,145 cubic yards of gravel and clay ; and 7,482 cubic yards of limestone rock. Most of 
t.ie channels were small, but deep, and being frequentlv crossed by shoals and bars of rock, 
were, m consequence, tedious and difficult of execution" 
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There have been also 20 gullets and small bridges built, varying in span or waterway from 
2 to 12 feet, and the piers of another bridge underset with masonry. Of the new gullets and 
bridges* '12 were built where the new drains cross public or comity roads, ana 8 where 
they cross private accommodation roads, or at places where passages existed before, but which 
it was necessary to remove in order to effect the proposed improvements. 

The bridge works generally consist of rough though strong description of masonry, they 
have been built by contract, at very moderate prices, by masons residing in the neigh- 
bourhood. * * * * 

The scarcity of labour in this district during the past year, surpasses anything that could 
have been supposed by a person acquainted with the locality' four years ago. During no 
portion of the year did more than 230 men offer ; and at other periods not more than from 
50 to 60. The greatest number at work was during the month of January, when agricultural 
labour was almost suspended, and the least number during the spring and harvest. Amongst 
those employed were several elderly men, and boys from 17 to 19 years of age — classes of 
persons who under other circumstances would not have been employed. 



Extract from the Annual Report of Mr. A. O. Lroxs, c.e., Engineer in Charge. 

Districts of Killihor and Cappagh, in the County of Galway. 

For the year 1853. Dated January 18 and 19, 1854. 

Ejilmor District. 

The following is a statement of the principal works executed during the year, from the 1st 
July, to the 31st December. 

[Note. — The works on this district were suspended in July, 1852, and resumed again in 
July, 1853.] 

Newbridge Division, No. 1. 

A sluice gate, and fish passage were constructed in the weir at Ballyslmile. The former 
consists of three gates, each 4 feet wide, and 5 feet deep, raised by the ordinary rack and 
pinion. 

The fish passage is 50 feet in length, having a slope or inclination of 1 in 8. These 
works have been substantially executed, and severely tested by the winter floods. 

The height of the embankment on the western side of the river, between Ballvshrule and 
Newbridge, was increased 18 inches, for a distance of 432 perches — the observations taken 
during floods having shown the necessity of the work. The back drains in connexion with 
this embankment were sunk and scoured for 496 perches. 

The outfalls of the Reask, Lisanard, Lismihil, and Moate streams were completed, and the 
unwatering course filled for 581 perches in length. 

Lisduff Division, No. 2. 

The excavation of the main channel on this division was resumed on the opening of the 
work, and 108 perches of the river course below Ballyeahill mill was sunk, and widened where 
necessary, and the breast walls repaired. The tail-race at Bally'cahill mill was also scoured, 
and the breast walls repaired for 28 perches. A new cut or channel was excavated along 
the line of the old river at Ballyeahill, as an auxiliary' to the channel, opened in 1847, the 
latter being found insufficient to discharge the floods — the length of this cut was 54 perches. 

A bridge for foot passengers was erected at the ford in Clonconabeg, so as to prevent 
stepping stones or other obstructions being placed in the channel. 

The main channel above and below the junction of the Lisduff river at Heamsbrook was 
excavated to the full depth and width for 60 perches, and the outfall of the Lisduff river 
completed, by deepening the bed for a distance of 80 perches. The Ballyeahill minor stream 
was sunk for 82 perches in length, and 149 perches of the unwatering course closed. 

Killimor Division, No. 3. 

3,000 cubic yards of deposit were removed out of the lake or ornamental pond at Heams- 
brook, and the mam river course from Hearnsbrook bridge to Hardy’s mill was widened, 
and the obstructions removed for 176 perches. 

336 perches of the unwatering cut were closed along the main river, and 164 perches along 
the valley of the Killadullisk river, which is a tributary to this division 
Claremadden Division, No. 4. 

The river course along that portion of the division lyintr between the skew bridge, and 
Clonlahan bridge was widened, the breast walls underpinned and repaired, also a protection 
fence constructed along the edge of the river which is close to the public road, for 52 perches 
in length. 1,098 perches of the unwatering cuts were filled. 

Killoran Division, No. 5. 

A new weir (50 feet long), and sluice-gate, were constructed at Clonlahan mill, and an 
embankment and back drain formed on one side of the mill-pond for the distance of 40 perches. 
The upper and lower weir basins were also excavated. 

A new weir (50 feet long), and sluice gate, were erected in connexion with Ballooly 
mill , and the necessary back drains have been sunk for 140 perches. The main channel was 
excavated for 608 perches, and the head and tail race at Ballooly mill scoured for 120 perches. 
The Burkeville stream has been sunk and scoured throughout its entire length. 364 perches, 
and the unwatering cuts along the finished portions of the river have been closed for 436 
perches. 
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Extract from the 
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Extract from the 
Annual Report of 
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Engineer in charge. 
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Adder f/oole Division, No. G. 

GO perches of the unwatering course along this division have been filled, the reiminin., 
portions have been allowed to remain open for some time longer, as one of the otouhH 
’ wishes to avail lumself of these cuts as sub-mains for thorough' drainage. F 

Kill River Division, No. 7. 

The breast walls along a portion of this division were repaired, and 283 perches of tl»n 
nmvateriug cut closed. * * ** tue 

Cappagh District. 



maxiimm, number oil any day 'during tile month befng’oniv s'Caa the lnbomS pmStfen 
were busily employed at the harvest work and potato digging. 11 

Previous to the close of 1853, the excavation of tlie main channel had extended 200 
perches above the point (on the up-stream side of Cappagh bridge) to which the works had 
previously been carried in 1848. F or this reason, t he channel has been only partially exca- 
vated, viz. : for a depth of 4 feet under the surface of the land, and 2G feet in width leaving 
the i bottom and a portion of the sides to be excavated in the ensuing sprinnr. ' ° 

42 perches of an unwatering cut, to connect the portions previously opened, were 
exravated above Cappagh bridge, so as to be available for diverting the water next season. 

llie total quantity of excavation, since the resumption of the works in October last 
amounts to 7, <07 cuke yards of earth, and 96 cubic yards of rock. The total expenditure 
tor the same period being, ±‘167 Os. 9 d. 1 

The limited extent of the works during this year, has prevented any beneficial result beinir 
observed, with regard to relieving the lands from flooding. The outfalls from the flat reaches 
have not yet been opened, so that the district, remains almost in the same state as when 
examined by tlie Commissioners of Inquiry. 

If a sufficient ; number of men can be obtained during the spring and summer months I am 
of opinion that the works as at present proposed, can be completed during the year 1854. 



Extract from the Annual Report of Mr. Robert Manning, c.e., District Engineer. 
Dlslrici °/ Glide, Counties of Louth, Meath, Monaghan, and Cavan. 

For the year 1853. Dated January 28, 1854. 

dl T g ~ ?,VT ir are as follows :-24 miles main river channel; 
^ 15 milts tidal embankment; t tidal sluices ■ 2 rpirnlitiurr . -t - 

tton bridge in Ciistlebellmolnim Demense ; 284 square yarefi of stone ljitobing 
at entrance nito Dundalk Bay. Some works of maintenance at Braglmstomi weir and tbe 

XTfcolfof^Sof ' > “ 1 s™d^ tW f l ‘7" “ dge ' 01ean!n « out deposit brought down by 
great hoods ot 18o2. Sundry works of maintenance in lower renclri of river 

wal^amf t^Xnfw re n^ 0 * “ ™?I ,leted ’ the exception of a few perches of rubble 
wall, and tire woiks now remaining to be executed are— the slopinv of the river course the 

md DrnfeS°Si th^Dee ' 3 ~? a,10n of ™dankments below Oailebollingham, on tbe Gl’yde, 
and urumear, on tlie Dee. Ihe removal of dams and other obstructions ill the mill-races of 

3KT“ ' B imiiraveme,lt of hrffc* drlsTr”p“t Tthl 

ejcutilh^ earth-work of a simple character, but their 

to m^Ze and fren/vf-'T 1]e mcousl4 erable number of men which it has been possible 
** are ai “ mor ° »*“ *■» »* Lari - 

by D Sstw X‘ Wm o/w" llSel ' a™ 7 eX - rt '°" t0 l’ mh "-°rks to completion, both 

Sc“s^ndS t .7Lrdr md “T-w ** *• - couid ta 



EttifACT from the .teKm, Eepobt of Mr. T. J. Mnnvanv, cm, District Engineer 
For the year 1853. Dated March 25, 1854. 

Districts of 

'■ BaBycnmll, Corntia of Cavan, Fermanagh, and Leitrim. 

3 lZm" G ”'™“ B “' er Er,te ’ Co '"“‘ cs "Jleeitrim, Longford and Cara,,. 

■ ' -n . -O l _ . • — • • ■ • County of Longford. 

■ Counties of Leitrim and Longford. 

. Counties of Roscommon, Sligo, and Mayo. 

• County of Roscommon, 

• County of Roscommon. 

• County of Longford. 

• County of Cavan. 

• County of Fermanagh. 

• County of Monaghan. 



4. Rinn and Black River, . 

5. Lough Gara and Mantua 
G. Strokestown. 

7. Hind River, 

8. Keenugh, 

9. Kill, ‘ . 

10. Derrylin, 

11. Lcesborough, 
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General Observations. Appendix C. 

The works in the first three districts enumerated abore have been in progress during the Extract from the 
the whole of the past year. The districts numbered 4 and 5 were under the consideration -Annual Report of 
of the Commissioners of Inquiry, in the early part of the year, and it was late in the month ^ ^ i f t ^ t nlvany ' 
of September when orders were issued to resume the works, which have consequently been Engineer. ° 
in progress for only about three months in the year. In the other districts, numbered 6 to 
11, no works of any consequence have been executed since the date of the last Annual 
Report. 

The weather during the year 1853 was, on the whole, favourable for working. The quantity 
of rain which fell was much less than during the preceding vear, and about the same 
as in the year 1851 ; while the manner of its distribution over the various months was less 
calculated to interfere with the progress of the works. The month of January was wet, and 
the floods in the large districts (as, for instance, Lough Erne, which is the recipient of the 
flood waters ofboththeBallinamore and Ballyconnell, and the Lough Oughter, and Gowna 
Districts), were then at their greatest height, after the continued wet weather at the close of 
1852. February was, however, a dry month, and before its close the floods had fallen very 
much. Rather more rain than ordinary fell in March and April, and during those months 
the height of flood was variable ; but during the six months from the latter end of April to 
the latter end of October the season was very favourable, and the waters in all the large 
lakes and rivers remained unusually low. During the early part of November the floods 
rose, but not to their usual height, and fell again, so that at the end of the year they were 
unusually low. 

The difficult}- of procuring a large force of labourers at any period of the year, and the great 
scarcity at those seasons when there is any pressure of agricultural work, has been becoming 
more perceptible every year, for the last four years, and is still increasing. The emigration 
of that class of young men from which the best workmen were obtained in former years, 
appears to have gone on without check ; and the demand for able labourers caused by the 
opening of railway works in the counties of Cavan and Longford, has, of course, contributed 
to thin the numbers on the drainage works, and to raise the value of labour very considerably. 

The number of men which it has been found practicable to procure at any one time during 
the past year is considerably smaller than in 1852, and the number in that year was less than 
in former years. In the District of Ballinavnore and Ballyconnell, for instance, the following 
statement will show the comparative force of men employed during the regular working 
seasons, for the last five years. 

In 1849, the greatest number of men employed in one day, was 4,000. 

„ 1850, do. do. 2,657. 

„ 1851, do. do. 2,374. 

„ 1852, do. do. 1,940. 

„ 1853, do. do. 1,003. 

In the Lough Oughter and Gowna District, the numbers stand as follows : — 

In 1851, the greatest number of men employed in one day, was 1,489. 

„ 1852, do. do. 1,252. 

„ 1853, do. do. 965. 

and a similar falling off is to be observed in almost every other district. 

It is almost superfluous to observe, that the circumstances here alluded to must tend to 
retard the execution, and increase the cost of any works, more particularly of those subject 
to the contingencies of floods and unwatering, where it is frequently a matter of great impor- 
tance to concentrate a large force of men on one work, and to finish it as quickly as possible. 

The following tabular statements show, in the usual manner, the amount expended, the 
employment afforded, and the quantities of work executed in each district during the year : — 



Expenditure and EsrpLorsiEXT in 1853. 



Name of District. 


Amount expended 
in the year 1853. 


Greatest nnmbcr i 
of men j 

employed in 


Average number 
per diem for 
the whole year. 


Equivalent of 
men's labour iu 
days’ work 


| 

Ballinamore and Ballyconnell, 


£ S. d. 

15,384 11 8 


1,003 


514 




Lough Oughter and Gowna, 


9,843 10 7 


965 


445 


127,725 


Longford, .... 


3,637 6 74 


459 


170 




Rian and Black 1 liver, 


685 18 2 


258 


29 




Lough Gara and Mantua, . 


806 1 5 


| 157 


20 


7,029 


Total, . 


j30,357 8 54 


2,842 


1,178 


337,480 



The two Districts last at work only three months, average taken from a whole year. 
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Work Executed in 1853 . 



Districts, 


Excavation. 


Masonry. 


| Stone 




J Rock-work. 


| Earth-work. | 


quarried and 
dressed. 


Ballinamore anil Ballyconnell, 
Longh Oughter and Gowna, 
Longford, .... 
Binn and Black River, * 1 

Lough Gara and Mantua, . 


1 Cubic V it u! so 

8,330 
10,102 
5,125 
2(18 i 
310 j 


I Cubic Yards? 
1 147,981 

163,967 
71,972 
! 22.234 

3,988 


1 Cubic Yards. 

3,310 
1 1,740 

778 


Cubic Feet. - 

29,601 

3,980 

6,822 


Total, . 


24,135 | 


410,142 


5,828 


40,403 



uwuguifr to me various districts, a mumtitv 1 , b v i * Uf ’ 10 maclunery 

gates. Tlie steam-dredger which was built T„ i ? i °\ k has be01 ! l^pared for the lock- 
necessary maclnnery— two large scows or ten, lei”' ' and “ '“ <!n , COI11 J ,: lctal fitted with all 

buckets and links fias been p&ly Se fbiSi T ” b °f . A .« w •# of iron 
made and fitted up over the Amiarrh boo- cat in +1. r l’r 11011 lattice-bridge has been 
25 feet span, and 18 fee. wfdft oSdS and i™”. “ d “r® 1 

Kk&tST" " 4 wHtlls ' 1 “™^“ for tfSsHbtM 

Baltinamore «»* Battel, ,»«** ietween the s/mm ^ 

to ™’ 8 *> S1 -™. Reworks 

KillyiS: BriSt * e ■‘“itf “"".y-cougb and 
and August, and the steam-dredger which had bccnrimih und^ 1 ?' 1 '•?, 4 16 il , 1 ° ntlls of ' Jul y 
turbet, coininenced working in the latter month l 1 J t ltte 1 (1 Wltb maclunery atBel- 

of tlie two shoals above mentioned and proceeded to Awl 'i" a .y ^ ie dams and the soft portions 
until the close of the year ’ wl 7? she Was ei Wd 

“ ,ld •»- *■ 

October, 1852, was proceed j^thln hmifamUi ^l* 11 Wa8 “ ter ?* u P ted % the floods in 
fish passage; stone was also quarried and urennd SS let ^ a We dnioe nod 
passage at Ballyconnell weir; and the wSSrW ™ lar « e sluice ‘™ d &h 

turn of the year, removing cross dams slips and rfofLdbTfi 3 era P% ed . dui ' ni g the greater por- 
Camckaleese, and Ballyconnell ’ P ’ ‘ nd de P° slts fl0m tlie mam channel at Dernagore, 

SSc T ° f ™ -tuned after 

and the spoou-and-bag dred^V wi3otl & ^ brfo . re al °» of April, 
from the mam channel at Coologue and Skalen ° * 7 ’ removui S clams and deposits 

pleted before tile close lSVandTurte^ro^^ 011 “ d weir ^asin was eom- 
and weir is prepared on the ground ° proportion of the materials for building the lock 

ce^ra 

mthm dams, was finished eavlyin June . mjAbiS j ““am of excavation 

bridge were then successively proceeded win * e oj'Ojdsat Woodford Demesne and Balliuacor 
of open rock, which was very SifficSt and 1™ “!*' latter, which consisted almost entirely 
the close of the year. l °omvater, was very nearly finished at 

considerable quantity of soft dredriimtahJd e! ‘ c ?™‘ e dbd°w Garadrce Lake ; but there 
Skalen and Garadice, in order to form done m tlie Inkes and narrow waters between 

The old bridge at iSCSI wZu “ I 7 d fl‘ c WleI *>r navigation, 
tated, to answer the purposes of tire road trf 'l-f 11 ? 8 tcm P oral T wooden bridge substi- 
the county. 1 1 ““ 4110 1 oad tefflc ™hl the new bridge shall have bee5 built by 

We been StdS^°the°yeit oCtf mKft S “ 4 L ° l,gb S °“' te0 locfa 

was just completed at the close of the venr . 1 B;i Iyduff ’ w ? s commenced in May, and 

framed ready for hanging. The otheJ Lock ^^P 61 } -f: ltes . wer ® hung, and the lower gates 
mcnesd in August, aid las not qtS? finisbek^ J A 8 f u° f 13 f fal Iitt 1 !l ™ h°m- 
menced Imdding the gates in the momb If n * tb o cloS8 w( the T eal '— *0 Contractor com- 
comnletedinAiy.anf the Ifd brid« ih'?” a 1 ' The new «%» at Aghoo was 

the bridge over the bog cut fol- the Sywl l?^ 7 a * terwar<is removed. The abutments of 
superstructure; aadafkto.^0 river were altered to suit the new iron 

bridge of 6 feet span was built over the sir month pi December: and a new public road 

eSsteie p^ bo “‘ 2 ' 82s ^'~^ y s :z SSS 
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Drumany and Castlefore reaches, between St. John’s Lough, and Castlefore Lock. The 
quantity of excavation removed from the main channel at "those places was about 104,700 
cubic yards of earthwork, and 2,000 cubic yards of rock. The spoil has been carefully 
levelled and soiled along about 24 miles in length of the main channel, and about 14 miles 
in length of the old tap drains have been filled in between Aghoo and Lock 5, between 
Ballinamore and Creevy, and between Castlefore Bridge and Lough Marrave ; and most of 
the land so restored to the owners was under crops last season — chiefly potatoes. 

On the tributary streams and drains, about 7,000 cubic yards of excavation were removed. 
The lower portions of Edentinny drain, and of Castleroggy stream were opened to the full 
dimensions. Drumkeen drain, running into the north-west bay of St. John’s Lough, has 
been opened up as far as the flooded lands extend, and the Annvale drain has been opened 
for a length of a mile and a half, being for nearly the whole distance a new cut, instead of 
following the very crooked course of the old stream. Two additional accommodation bridges 
have been erected over the Kiltubrid cut. 

In the western division, from Lough Scur to the Shannon, the lock gates have been framed 
and hung at all the locks — eight in number. The Contractor was furnished with the timber, 
&c., in the month of April, when lie commenced work, and had the gates of the eight locks 
hung in October, and completed, with the exception of hand rails ainf lifting gear for sluices, 
which are now being prepared. 

A spoon and bag dredger was working between Leitrim Bridge and lock until April, where 
it was moved up to the reach between Killarcan, and Newbrook Locks, where it has been 
constantly at work since, and has removed 3,000 cubic yards of earth-work out of the main 
channel. A watering slip has been constructed near Letterfine accommodation bridge, for 
the convenience of the inhabitants ; and an accommodation roadway has been made into the 
portion of the Townland of Lough Scur, which was severed bv the canal. 

Detailed surveys and valuations were made in the early part of the year, of all lands 
required to be purchased for the purposes of the navigation, or for which compensation was 
to be paid on account of temporary damage. Meetings were held by the Commissioners to 
inquire into all claims ; and offers of compensation V'ere subsequently made to the parties, and 
were accepted by all, except two or three, who have required their cases to be left to arbitra- 
tion, under the provisions of the late Amended Act. 

District of Dough Oughter and Goima, and Dicer Erne. 

In the first division of tills district, extending from Belturbet to Lough Oughter, and 
including that lake, the v'orks executed during the past year, consisted of the finishing of 
the excavation of Stroane shoal, winch work had been interrupted by the floods of November, 
1852. The excavation of a channel, 30 feet wide, and 7 feet below summer water, through 
the shoals at Corrofin and Carrowtraw ; the underpinning of the abutments and piers of three 
arches of Carrowtraw bridge ; and the formation of dams, and excavation of a portion of the 
channel at Gortnanoule shoal, which latter work was commenced in August, and continued 
with some interruption from floods, till the end of the year. 

In the second division, comprising the Annalee and Cavan rivers — the chief work of 
excavation was at Tinker’s Island shoal, where operations were resumed in the month of 
February, and earned on until the latter end of October, when they were stopped by flood : 
a portion of the shoal at the upper end still remains to lie excavated. The tail dam, as well 
as the dam at Deredis shoal, the next below Tinker’s Island, has been dredged by a spoon 
and bag dredger. The taps have been filled in, and the spoil levelled and soiled where 
practicable. 

At Butler’s Bridge, the masonry of the weir has been finished, and one of the piers of the 
bridge, which was undercut by the flood in the early part of the year, was repaired ; and the 
bottom of the two eastern arches of the bridge was secured by a strong rough pavement. 

On the Cavan River, about 250 yards in length of the channel between Coolpit Lough 
and Tullylough swamp, which had been partially opened in 1847, has been completed to the 
full dimensions required for navigation. Above Cavan, nothing has been done except the 
levelling and soiling of some spoil. 

The Killygowan stream, from Lough Inchine upwards, a length of about a mile and a half, 
was opened up in the early part of the summer, and two small bridges at Killygowna road, 
and at Famham back gate, have been underset. 

In the third division, comprising the upper Erne and Lough Gowna, the cross dams 
at Bellahillan and Cloonloskan have been removed by the spoon and bag dredger. The tap 
drains and puddle pits near Ballahillan Bridge filled in and levelled. The reach of the 
Crossdoney River, from its junction with the Erne up to Crossdoney village, has been 
9 pened up to its full dimensions, and the Corrafean Lough stream has also been opened up 
with the exception of a short portion at the upper end. At Cloggy, the excavation of the 
deep channel has been carried up to a point about 80 yards above the old bridge, which has 
been removed, and a temporary bridge erected, and the abutments of a new bridge of one 
arch, 30 feet span, have been built up to springing level. 

At Lackan, the excavation of the shoal from Scarry Bridge, up to Lackan Mills, was in 
hands from the month of August to close of October, when the work was stopped by the 
floods. Nearly three-fourths of the excavation of this shoal was then done. The tap drains 
have been filled in and spoil levelled, where the work in the main channel is finished. 

The works on that portion ofKilsauran River, extending from Lough Gowna to Gromehall 
Bridge, and those on the Toome and Dundavan drains, which were commenced in the latter 
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part of 1852, were completed last year, the tan drama ; ■. , 

sorfed, and sown wit], grass sends. ^ The old bridge of Sm m ■ t Sp0il Ieve ' led ™d 

Ballinviuy” streams^ dTmoT Lo°H' J-* “ d *• C "*™y «d 

influence of L.mgl, OughieVfloods, wftffitaiSftto to Ioilv' “"'“i if™ A ° immeihK 

Clodruin River fZ W W last Ihe 

pleted during the spring , „nd S ne^3c ro, d U«"™ S ’ Tf "* 

the snne stemx at Hnckwood, whicl! was finished cX™M«cl, “ 1Wrti ™ <* 

during the early Lutlis of the sLnmS Tho 

between Rockficld Lough and Dmmlmrt Limn], was then nut in i™, 0 * Cl '' l <*“baigli shoal 
the exception of some soft lots which ( . n „l,l° , , fcl 11 put m hands, and completed with 
Cullies River, from DrumhuSwh n, to L fir.,"' °“ l 'T ’ ”? ?‘ e W portion of 
left unfinished in 1S50, owing to tlia height of mter in ,ZTt' g<> ’ which had been 

and was finished by the middle of September* kk “’ "'“ s ncxt l™eeeded with, 

were m'aS *«* <* «, contracts 

building operations, and were comjileted and opened for traffic* 1 tT ^ i ’ eab0 . n ,Jt : Ciline fit fol ' 
July, and tlie latter in December. The annroaEto i n f for,uer 111 thc month of 
at the end of the year. appioadies to Ballygad bndge were not quite finished 

Z^s^TT d f™' 5 to 8 ** » 

Lou^iJ 1616 1” 183123 lunnerly existed in the Cullies Jli'rorl i^ C at Conmfent sho^in^Gufiadoo 

Lough and Gortemrare Luglum^Xmt WdSofri S’' co ". 1 l ,1 “ fcc<l between Tally 
and Doogan-y Loughs was completed at tlm pln-ra n r ti t ie C la 'm! e ^ Uit ' veL ‘ u Gortennone 
Tullv Lough to Bailydufiy nudRrmtSh h frlvZ, »•* The branch at™ from 
towntand, and from Gullhdoo ? Ugl ‘ tlm>, ’? h 

■“**"* 5T« SUX 

oflautrimlulS between thc Counties 

completed m September. bud S e of b Let span built by contract, and 

pleted early^ipj! TC1 The e s Sam S lT^’ Tr Lake Was 00ra - 

deepenecl, and the Culvert on tlie puplic r0 ad n* G ™ ukm Lo «g h was next 

seqnently opened up as far as the flooded lands pvti/ ’f Gai - ty Lo "S l1 stream was sub- 
Grunkm Lough was deepened in the month of Anow ^ a on ^ 1 lt ’ alul tIie stream above 
^ a , Cl Culv ° rt ’ '■** ™s in a ™ ilankB s^f t0 and above the public road, and 
porai-y bndge erected. 7 dilapidated state was then removed, and a tem- 

mi . . Longford District. 

and Mills ; tlm woSs oflrEry fb^regStin^J 0 * *%*?** m ^tween Longford Bridge 
improvement of the water-power of tlmSn^T S” 1 ? S mces ’ “ ml *»' the "Iteration and 
Of the channel in part of cC ”y p'rf and fall dimensions 

Kilshruly dmsion from the eiul of - ' the finisluvl * ra Carrie kglass divisions; and in 

bottom at mouth of Cloonfin Loufh ■ the format^ at KJshruly Demesne, u]i to the soft 
between Ballinloagh and Killeen Lake’s ° f a chan “ 1 - froin 4 to 5 feet deep, 

Ba llymore division above KiUeenLake Smne wofe ° f a lu , ile in len S th ot ' 

Mrauiinioii Rn-er, and on some o!l. 0 ? “ *i l L] , als .° do1 ^ 011 tIle "PPer iiart of the 



™.j™i.bunaion aoove ii 

tsallyimnmon River, and on some otiipv ';' ilsais . 0 CLo, ‘^ u “ LU ^ upper part ot tlie 

have been built at Soran and Balliiialee and tW T" dra S5 r Two new “imty bridges 
have been m the hands of the contnetom l , '' 6 '' 3 at Klh ^^v, Rhine, and Agarr, 
iron supersti-ucture of Mullarr], brid^e w ^ IhI j 6 1 IJ1 '°S 1 ' ess was made with them. "The 
riiadway over thc bridge wer? not comolSed Z' i"! 1 ’, 1 ' 14 *J e works of the approaches and 
tion bridge consisting of timber and iron s!m at the close of the year; and an accommoda- 

S en?tS t /S 0yb ¥’ 0n tle El«Sy S, 1 ** ° n rf 

scarcity and Ugh p°ice' ' o°naE“fma™ S b eT ” 0 ‘ 'SS‘ ed for tIle se “ s ™ (swing to thc 
taken it continued working with a small foi-d'c * ^ d' lV ' The person who had under- 
time the balk of the wcrktlUtof t„ Um was “? ™ til . t,Mi e “ d ° f September, hv which 
and m some pans additional deepeuT ! s . ome wid “ in « m,d sloping, 
probability Of his completion this work evnpdV t0 , pedol l e ' -^ s there appeared to be no 
season would have interfered iniuriouslv witE^ th * S \ 7 ’ - and M lus Li'ther operations at that 

e n l1,‘l he ° ff “ ‘' le miU8 ' 

tdlery and the manor mill at Longford having applied for 
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tlie improvement of their water-power, and having arranged with the Commissioners as to 
the terms upon which these works of improvement were to he effected, detailed plans and 
specifications for the necessary works were prepared, and lodged at Longford, in the latter 
end ot July; and tenders were called for from parties willing to contract for tlieir execution. 
Iwo tenders were received, but were both considered to be too high; and on the 22nd 
August, orders were given by the Board to have tho works executed" bv tlieir own officers. 
Ihe operations were immediately commenced, and carried on to the close of the year, under 
the zealous and vigilant superintendence of the Resident Engineer, Mr. S. Harding, who lias 
had many difficulties to contend against, in carrying out tins work, arising from the inter- 
luptions and injuries to the works caused by floods, scarcity of workmen, combinations, and 
other causes. The masonry of distillery wheel-case was sufficiently far advanced at the 
latter end of October to admit of the plumber-blocks being set, and the construction of the 
water-wheel being proceeded with, if the owners, who are to execute these works themselves 
were prepared to do so; but as they had undertaken extensive alterations and additions to 
them premises, they were not prepared even at the end of the vear to proceed with the 
erection of any of tlieir machinery. The wheel-case of the manor mill was in a similar sta^e 
°i torwartli'ess on the 18th November, but the milhvright employed by the owners of tEe 
lrnll did not arrive until the 21st of that month ; and at the end of the year very little progress 
had been made in liis work, and the greater portion of the machinery required had not been 
received from Dublin. About four-fifths of the masonry works connected with the mills, 
weir, and sluices, had been built at the close of December, and the greater portion of the rock 
excavation had been removed. 

The following extracts from tlie Report of the Resident Engineer will serve to show the 
disadvantage at which the works have been frequently carried on, owing to the scarcity of 
a * u ‘ the high price of labour. Speaking of the Longford mill works lie says — “ On the 
ort * September, tlie labourers turned out for an advance of wages, in consequence of the 
“ hurry and high wages given for the harvest work. I gave the quarry men an addition ; but 
on the following Monday there was a general turn out again. I had to agree to crive lid. 
‘‘per day to all, and they returned to work in the course of the day. Fanners were paying 
up to Lv. (if/, and feeding tlieir men in some instances; one man had to mow Ills oats for 
“ want of hands, and, I believe, similar eases happened afterwards. I received requisitions 
‘ s °“ e of tlie gentry for men, but was unable to send any, being barelv able to keep from 
“ 30 to 40, on promise of continuing tlieir present rate of pay forborne time.” And, ao-ain, 
“ on the 7th November, the men turned out for 16r/. per day, but returned the following'day, 
“ as I would make no advance.” And the following extracts are taken from the account of 
the progress made in the works of the Carrickglass division— “ On the 17th March, I sent 
“ word to some of the men on the Liny and Dungolman Districts, that work was to he had 
“ here; and having had opportunities of seeing men on the latter as well as the Rath District, 
“ about the 25th March I found many were willing to come as soon as then own business was 
“ finished for the spring ; hut still wishing to have them the moment opportunity offered, 
“ cn eaSC ^ ie * r nuil ^ s as to the benefit they might derive from coming, I promised the 
“following advantages: 1st. Prices to he raised, to enable Is. 3d. per diem to be earned; 
“Is. id. earning, and 2d. perniglit for lodging money; 2nd. Gangleaders having over 10 
“men m tlieir gangs, to be paid 3d. in place of 2d. per day; 3rd. "Weekly payments 
“ if necessary to be given for the first few weeks; 4tb. In the event of temporary stoppage 
“ from floods, the allowance of 2d. per night to be continued till work could be resumed.” 3 
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“ On tbe 9tli April, I endeavoured to get the men from the upper part of the district, but 
“ thej’ refused, in consequence of getting good wages from fanners in the place. None of the 
“ Westmeath men had come, and only 30 to 40 men were employed, and a heavy expense of 
“ unwatering going on. On the 12th I called on the Chief Justice, then come to the country, 
“ regarding the want of hands; lie ordered nearly 20 to be put off liis own work, hut only 
“ 12 came to the Camlin. However, a few days after, tlie men from Westmeath and Strokes- 
“ town came in, numbering near 100.” 

On the night of the 18th October, the head dam above Carrickglass works was maliciously 
cut, and the watchman driven off the works by some men who were disguised. The works 
at Carrickglass and at Longford were flooded, and suffered much injury as well as delay, 
owing to this occurrence. A reward was offered by the police authorities for the conviction 
of the parties who committed the outrage, hut without success. Mr. Harding took the 
necessary steps for claiming compensation "from the county, for the actual cost of repairing 
the damage done to the dams, &c., which amounted to £9 15.?. 8 d . ; and this claim was 
admitted at tlie Baronial Sessions, and subsequently by the Grand Jury at the Sprint Assizes 
of this year. ' ° 



District of Rinn and Black River. 

" This district was examined by the “Commissioners of Inquiry” in the early part of 
tlie year, and they subsequently reported in favour of completing the works in accordance 
with the original plans. Arrangements were made in the month of September to provide a 
staff for carrying on the works and orders were then issued by the Board to resume opera- 
tons. Very few men could be obtained until about the middle of November; the tools 
belonging to the district were, however, got into order, and such new tools provided as were 
requn-ed. All the men that could be procured were put to work at main drains, in various 
parts oi tlie district, and to prepare the tap drains for the more extensive works on the Black 

R 
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River, and on tlie Cloone River, so ns to be prepared to proceed with the work in the main 
channel of those rivers whenever the weather should he suitable, and a sufficient fnvZ 
available. 

The ivories executed np to tlio close of the year were tlic opening op of the counts 
boundary drains at Aniraglicooleen, and above Johnston’s Bridge, to about two-thirds of the 
full extent intended m each ram flic preparation of about 828 porches of tap drain for tie 
Black River work, between Ivesh bridge and Ball antra ; the removal of 2,747 cubic v-mls 
of material from the mam channel of that division; and the opening of three quarters of o 
mile of tributary stream from Olooncumbcr, winch falls into the Black River above Red 
• r '‘Vr ia T ement ? f H 10 ? 1 ? 1 " 11 strcam taken up at the point where it hod been 
left off in 18.)1, and was extended .about 2b0 perches, up nearly to the town of Moliill The 
Reeldm mam dram was opened up to the mill of Keeldm, and' the. Annaghmacouway drain 
above the lake of that name, and also the drain between that lake and Cloone Loui have 
both bceu completed as proposed. On the Cloone Division, the only work executed Inis been 
the opening ot 2 10 perches in length of tap drain, and the preparation of a head dam, so as 
to have the leach muly for work whenever desirable. The work cm Sumiaglmiore stream 

K i' TT' Cd :, t t,l r n ln T ,,f Decen ; ,,0, { «» d perches of small tap drain opened 

foi it, but the sevcie full ot snow at the close of the year prevented any progress being liiade 
m the deepening of the stream itself. 1 ° 

Lough Gam ami Mantua District. 

This district, like that last mentioned, was examined by the “ Commissioners of Inquiry” 
in the early part of the year, am similar arrangements were made for resuming the works 
A- '!?“ 0U £ l . ot September. The stock of tools formerly belonging to the Strokcstown 
Distiictweie tiausferred to these works, and carpenters and smiths were at once employed 
to put them into working order. 1 ^ 

m ,°!' If 0 /?'' ot ' Ooti'Dev, the work of widening the channel at TimmcniTaivas commenced; 
one-half of the mnri extra width liomg first taken out to servo as a tan drain and i 
longitudinal dam formed on the remaining half, next to the main cut, to serve for the work 
ST d*“"; Gtl ,‘ D “cinbor tl '«. was comjjloted, and the head dan, 

d ?! m,Y JS J , £ llavmg l ;T ‘*’7 flos y *» «« *>J>, the water in Lough Gam 

« «WlT^!h been expected, and the supply of water sent down through the tap was 

so small that the nulls at Boyle were unable to work. It was then found noebssary to opon 

th? Sddth^dS; "VS** *“ ," V V BU1>I>ly ° 4 > lta ' *° ™' 1 *• -UK ’““l to increase 

ttewudth and depth of the excavation for a tup drain Mora attempting to close tlie dam 

cleared enif a nden? U *'*? Br ll°6y top faun, about 360 perches in length, was 

eleni ed out and enlarged, and the dams put in at head and tail of the shoal, and a screw pump 

ScavalorradTeTdl* 0 “TS” “ ord , or “> proceed with tlie completion of thl 

£2™ L " “?i ?i f the new bridge. Great difficulty was experienced in getting 

hoises to uoik the pump at that season, or a sufficient number of men to finish the excava- 

bTtS BoSXthvSm 5 ? 1 ' 1 7 tll6n det T ndncd that tlie bridge was not to he built 

follo^no-^ ST liStt ST y i S T r Z° r3 ’ and C0U d not be commenced until after the 
s?^oTf,,dT S emnW rt de . CU ¥ *° poslp ? ne the -watering of the shoal untU next 
Sigue shod P 7 “ the “““ bme » l excavation of tlie new cut at 

^^^ssasssaasi 

“go™?STr' C ^„“ S r ‘'to'™*™?.-,,, ,ed on this Set shows, that in the 
“ die SteSH operratioM, a sufficient force of men will not he attainable from 

“..ere, wie have here, 

-vj. . Stro7cestown District. 

works of repair and 

• -vr . Sind River District. 

been furnished the patios npfn whose SeS S 
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Keenagh District. 

There has been no work executed in this district, nor any expenditure incurred except for 
the care of tools, &c. A detailed Report, with plans and estimates for the completion of the 
works, have been submitted by me to the Commissioners. 

Kill District. 

This was one of the districts referred to the “Commissioners of Inquiry.” They 
recommended that nothing further should be done than to expend a sum of about £100 in 
preparing the district for award. A valuation has been ordered by the Board to be made, 
preparatory to taking steps for expending the £100, and making the award. 

Derrylin and Leesborough Districts. 

No works have been executed in either of these districts since the date of last Annual 
Report. The making of the awards then stood postponed until the settlement of the questions 
raised as to repayments for comity works, and these questions were still unsettled at the end 
of the year 1853. 



Extract from the Annual Report of Mr. C. S. Ottley, c.e.. District Engineer, 

For the year 1853. Dated February, 1854. 

District of Lough Neagxi, Counties of Armagh, Antrim, Down , Derry, and Tyrone. 

The works upon the district generally have been steadily advanced during the season 
that has passed ; and it is satisfactory to be able to report, that no injurious consequences of 
any importance have arisen to the works previously executed, either of excavation or 
masonry, by reason of the extraordinary floods which made the close of 1852 so remarkable 
in the annals of arterial drainage. 

The early part of 1853 having also added a full proportion of rain-fall to keep up, for a 
considerable time, the supply which had accumulated from the previous year, the season 
was more than usually advanced before any operations in the river bed could properly be 
resumed. 

In describing what has been done in 1853, 1 adopt the same divisional arrangement as 
before, beginning with the 

First, or Coleraine Division. 

In the early part of the year the work on this division was confined to the completion of 
sundry improvements in the Glenstall stream and mill-race, including a new culvert under 
the public road, and a considerable length of walled-in channel, of which the expenses will 
become chargeable on the proprietor of the mills. 

Dredging by manual power was also applied to removal of dams, which remained above 
the shoals excavated last year ; and, by tbe end of May, the river had sufficiently recovered 
its ordinary level to enable us to enclose a piece of rock shoal which was found to exist 
about half a-mile above the Gutts, and this was excavated and removed by the beginning 
of August. Farther advantage was taken of a very low state of the water to take off the 
crest of a shoal at east side of Loughans Island, which had not been at first intended, as the 
western channel was expected to give sufficient waterway. However, the experience of 
1852 made it desirable to give increased discharge, where easily practicable, and the work 
alluded to has had its useful effect. 

The new steam-dredger referred to hi my last report for 1852, as being in progress of 
construction, has now been completed, and has been at work upon this division of the district 
since the beginning of July ; so that we are much better prepared, as regards waterway, 
than was the case in November, 1852. 

The dredging and excavation performed on first division for the season of 1853 was 
21,430 cubic yards, of which 2.674 cubic yards was whinstone rock. 

Second , or Movanagher Division. 

A considerable amount of work has been done on this division in the season of 1853. 

The heavy excavation for new channel through the “ Camroe" shoal has been extended 
and bottomed for nearly its whole length, and several of the cross dams taken out. 

The weir basin has been excavated throughout ; and five acres of spoil bank have been 
formed and soiled, of which three acres were done sufficiently early to "become advanta- 
geously tenanted for the season. 

The “ Camroe ” weir, of which 100 feet lineal were built in 1852, has been completed 
(600 feet in length), coped and puddled; and the dams above and below it, to a great 
extent, removed. 

The water has now free discharge over the whole length of this weir, which is also pro- 
vided with a fish passage, on the principle approved by the Board. 

The “Vow” shoal, above “ Camroe,” has also been excavated to completion, leaving 
only the dams to come out. 

The locks at “Movanagher” and “Camroe” being finished, the only masonry now to 
be executed on the second division is the weir at Movanagher, and the preparation of stone 
for this work has been actively proceeded with, so that a supply will be ready for the masons 
immediately the season admits of their beginning to build. 

R 2 
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Tlie Led of tlie river in tlio site of tins weir being rock, its erection will be less trouble- 
some than that built at Carnroe, which stands on a gravel bottom, and required to be 
secured with piles and wale pieces throughout its entire length. 

The quarry at Tamlaght, which we have worked without interruption, continues to pro- 
duce good stone, of large scantling, though, from its hardness, it is difficult and expensive 
to dress. 1 

The excavation performed on this division was almost all done by barrow work and 
un watered, with small exception, by steam power. Carts were employed to some extent- 
but the bottom being for tlie most part clay, it was unsuited to that mode of transport. 

The following works was executed in 1858 on the second division: — 

Excavation, including dams, . . . 56,728 cubic yards. 

Masonry built, 1,846 „ 

Stone quarried and dressed, . . . 20,5711 cubic feet 



Third, or Portna Division, from Ki/rca to Portglenone. 

At Kilren bridge the new wharf wall was coped, and the masonry fur the swivel bridge 
abutment raised considerably in the early part of the season. 

Subsequently a temporary wooden bridge was erected here, and tlie eastern arch of stone 
bridge taken down. The masonry has since been carried up nearly to the level, to receive 
tlie iron work of swivel bridge, which has been delivered by the contractors, and is ready 
for erection. J 

The double lock at Portna lias boon entirely completed, and the third pair of gates hmm. 
The walls have been properly backed, and tlie sluice machinery fixed, so that we have been 
able to pass several boats through the lock belonging to the works. 

This is tlie fourth lock of the Lower Bonn series, beginning with the tidal lock at Cole- 
raine, all of which are now complete, and in working order. 

The “Portna” weir has yet to be erected; which, with the finishing of Kilrea Swivel 
bridge, comprises all the masonry to bo done in the third division. The only other work 
consists in the removal of some dams at Portna and Gortreaghy. 

Tlie eel-weirs of Portna and Movanaglier wore let this year to a new tenant, the former 
lessee under the Board having become insolvent. 

664 cubic yards of masonry have been built in finishing Portna lock, and raising pier and 
abutment of Kilrea swivel bridge. 



F mirth Division, Portglcnonc to Dough Neagh. 

The new bridge over the Bann at Portglenone, including tlie iron swivel arch, was com- 
pleted and thrown open to the public on the 14 th September; immediately after which the 
removal of the wooden temporary bridge was commenced, and it was soon cleared away, 
xhe various piles and timbers for support of gangtree and service roads have also been 
removed ; and the whole structure presents a handsome and most substantial appearance, 
forming a most convenient public thoroughfare, in lieu of the former bridge, which was in 
every respect objectionable and unsafe. 

The large, beech piles which supported the centring have been cut off at bottom level, 
through an ingenious contrivance of our foreman carpenter, wbo formed means of applying 
a circular saw to work effectually at a depth of ten feet under water. 

A considerable amount of excavation, both by steam-dredging and otherwise, has been 
accomplished m the river bed at Portglcnonc; by which means, coupled with the removal 
ot the obstructions at the bridge, tlie waterway has been very much improved. 

A good deal, however,. lias yet to be taken but at this place. 

n Lough Log, which lies between Portglenone and Toome, a vast quantity of useful work 

i • i?° n • le , , 3 J' ear by the stc'im-v.vedgeiy in cutting through an extensive bar or shoal 
winch seriously obstructed the water in its passage down the river from that Lough. 

Anil by the scour that must arise from the increased current, I anticipate that the soft 
material forming the general bottom of Lough Beg will be gradually disturbed and carried 
awav. ° 



l ot the juowe 



Tlie next point where works have been in progress is at Toome, the head c 
.Bann, or point whence it makes its exit from Lough Ncagli. 

A i erv large proportion of the works of the district are necessarily concentrated at Toome; 
and an immense quanti ty of excavation has been removed from the river bed there. 

I he whole breadth, of the weir basin (900 feet) has been excavated to bottom, through 
an average depth of six to seven feet, this season; and one-half in width of the river bed, 
thence clown to bridge site, has been sunk almost to a sufficient depth, leaving the other 
nait to be clone next season. 

2* *** 1TO , oil " to in my last report, as being found imbedded in large quantities 

m the sand and gras-el bottom, lias been equally troublesome during this season’s svork; and 
dredging, under sucli cmjumstonces, would hare been altogether iuipraeticable. 

is, therefore, fortunate that we were able to excavate by men and horses, and that our 
steam-engmes were sufficient to keep the water down. 

v . he jood referred to is valueless, except as a fuel, and to that use it has been applied, in 
d T'Sn °l t lC 5? 11su “P tl0n coal by the dredging and pumping engines. 

PiobabH from. aO to lOO.tons of it now remains in store. 

Wtato exatvating the weir basin at Toome, as above explained, the construction of the 
wen itself was rapidly proceeded with; and the whole of the piles, struts, and braces for 
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900 feet of weir, previously unfinished, were fixed complete, and the weir hearted throughout 
with stone. 

The pavement forming the toe and face of the weir was far advanced, and would have 
been finished also if the wet weather had held back for another fortnight longer. 

However, what has yet to be done can easily be approached next summer, without any 
expense of unwatering. 

The new bridge and approaches at Toome have been completed, except the pilasters, and 
was formally opened to the public on the 12th of October by Viscount O’Neill, the lord of 
the soil. 

Thei’e was much difficulty in getting a foundation for the Derry abutment, owing to the 
porous nature of the bottom, but it was attained, and made secure at last. 

The superstructure is of iron, and the roadway is carried by form horizontal trellis girders 
over two openings of 100 feet span each. 

The swivel bridge is the same as Portglenone, and its breadth of waterway is 20 feet. 

The parapets, spandrils, &c., of the old bridge have been cleared away, and three of the 
arches taken down ; but the superstructure of the new bridge was not completed by the 
contractors in sufficient time to allow of any improvement in the waterway being effected, 
by removal of die old bridge piers, or die piles of rubble stone on which they stand. 

That must now be deferred till the coming summer. 

There is much good sandstone in the quoins of the old arches, and these have been 
redressed for completing the pilasters of the new bridge. 

A new bucket dredger, to be worked by manual power, has been constructed, with two 
barges to attend her, and has just been set to work in Toome Canal. 

The working of Toome quarry has been discontinued, as the rubble from the old bridge 
is calculated to supply all that may yet be required at the lock and weir, and for pitching 
slopes, &c. 

The eel-fislieries at Toome were transferred to a new tenant for the season, and the pro- 
duce is reported to have been very considerable. 

The total amount of excavation taken from the river bed, in a length of 500 yards above 
Toome bridge, may be inferred from the fact, that the spoil banks produced thereby cover 
an area of 12 acres ; and new ground has thus been made to that extent for the benefit of 
the district, as the site occupied was formerly the bed of Lough Neagh. 

The lock has been raised to within a course of coping level ; and the gates, which are 
framed and partly sheeted, will very soon be ready for hanging. 

The work done on the 4th division in 1853 was as follows: — 

Excavation in river bed, . . . 135,425 cubic yards. 

Masonry built, 2,540 „ 

Stone dressed, 8,490 cubic feet. 

Pier at Balhjronan. 

The work begun at this pier in 1852 was resinned and completed in 1853. 

Tribtttaeies. 

Ujiper Bami Division. 

The improvement of the Armagh River, which is an important tributary to the Upper 
Bann, and joins it a little above Portadown, was commenced in May, and a new course made 
for it upwards of two miles and a-lialf in length ; in addition to which a mile of main drains 
has been made, communicating with it in the lowest ground. 

The benefit arising from this work has been very remarkable, and can be considerably 
extended as soon as arrangements are made for the purchasing of a mill-race, which at 
present intercepts its progress. _ 

Another tributary stream has been opened up, a mile and a-half in length, through the 
Brackagh and Bally worken flats, and discharging into the Gusher, a little above its junction 
with the Bairn ; and a commencement has been made to form a new channel for the Bally- 
bay River, which joins the Bann immediately below Portadown, and is productive of much 
injury in its present state. 

The Newry Canal has been further deepened, by dredging, from their last lock to the 
Bann ; and the new gates are in progress which are' intended tor that lock, when the lower 
sill and chamber shall be sunk to conform to the reduced summer level of Lough Neagh. 

The locks adjoining the lake, on both the Coal Island and Lagan Canals, have been 
lowered in the past season, and a new pair of deep gates has been supplied to each, in con- 
nexion with the Lough Neagh Works. 

The improvement of the Closet River, which discharges into the lake about three miles 
from Ltu-gan, has been resumed and completed, together with sundry main drains, including 
the Pound stream and that from Annaloist, in all two miles and a-half in length. 

Blachcater Division. 

On the Blackwater River itself nothing was done, but some dredging early in the year. 
The “ Tall and Callan” deviation cut, through the high bog to Verner’s bridge, has been 
very successfully pressed forward; and there is now a tap drain through it, within eight 
feet of intended' bottom in the deepest part of the bog, where the section originally showed 

35 feet. 

From the system of draining that has been adhered to, the bog lias not cracked or slipped, 
but subsided gradually, so that I apprehend no difficulty now in getting out the bottom. 
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Li the meantime tlie cut is sufficiently deep, even in its nresent st-nt* +« « 

of the flood waters from the Tall Valley. 1 State ’ to draw off MwA 

During the season three bridges, each 27 feet span, have been lmilt *v 
The P^Uc road passes over these at “ Clonmore” and “ Tullyroan ” ami the^T f?" 6, 
occupation bridge, for the accommodation of Sir William VcrneA tenaniw ^ d IS an 
lhe two former consist of single arches, segmental form, built of Coal island h v ,Vl- 
sandstone quoms, parapets, and abutments. 1 bnck » TOtl1 

The superstructure of the latter is of timber 

»*“'* ™' k "' ui 

taSSttSE ,lt "* *■ *• 

The diversion of the Tall and Callao will relieve the Blackwatcr of so W~ „ , 

tli ° ^ ^ of *- 

SZ^ 1 "'°' 10 " S ! “ !0m lmS "»•« <™‘ expenditure on it in the way „f 
diSnt “ “ **** 0f *• Beason ’ s ™ rk 011 *• Bonn and Blackwnter 



Excavation, 

Masonry, ... 

Stone dressed, 

Main drains sunk, 

The total-work done on the whole district, 
task, is set forth in the subjoined table. 



113,031 cubic yards. 
1,000 

8,237 cubic feet. 
3,108 perches. 



it was measureable, and executed by 
General Abstract, from the commencement to end c 



Description of Work. 




Quantities of Work done. 






Prior to 1053. 


1853. 


Total. 


Rock Excavation, 
Clay do. 

Embankments, . 

Masonry, 

Stone dressed, . 


253,874 

1,419,799 

26,581 

22,242 

242,405 


2,674 
325,425 i 

5,550 

37,306 


256,548 cubic yards. 
1,736,224 „ 

26,581 lineal yards. 
27,792 cubic yai'ds. 
279,711 cubic feet. 



anticipated, more esfeJdf-'at ^ome^ntXa!. *““ t scas ™ lm even greater than X 
vators, or “navvies,' find tho d,S« wot-hs taof ! V ■*»**>*■ The travelling exea. 
to intern, pt ion by floods, fc., to «u^ dXSf “ tam “ duration, and too liable 
for their support. They hark, conseonenth- •°' B am l >lo y”i<int required by such men 
on the resident tcorbnm and small farmers of ,1 l "> all<1 have been dependent 

™rk. _ °mau Jen mere ot the nnghlmrhood for tho execution of our 

to contend ngains't “‘w”' 8 i' 0 W eo *. w» shall have, next season, 



|3* “ — — - S.™ U. Wrs, o.,, Bistadet Engineer. 

B '*r ^ Major 



TubloUGHJIORE, ) “ u 

dS, "*<><*«*■ 



For the year 1853. Bated March 2, 1854. 

Lough Corrib District. 

Th» i, , Preliminary Observations. 

.*3*T* W be “ “ med ° n d '™S Bie past year in the following divisions of this 
valeeay Including * works between the sea at Galway and lough Corrib. 
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Lough Corrib Division . — Including all works in the lake. _ Atpendk C. 

Cong Division . — Including all works between Lough Corrib and Lough Mask. Extract from the 

Eastern Division . — Including the improvement of the tributaries on the east side of the lake. Annual Report of 
Western Division . — Including the improvement of the tributary rivers on the western side Mr. Samuel U. 



of the lake. 



In my former reports I have described fully the nature, extent, and objects of the works 
in this district. I will, therefore, on this occasion, confine my observations to a brief state- 
ment of the progress which has been made with their execution during the past year, the 
result which has been experienced on the discharge of floods, the drainage of the lowlands, 
and general improvement of the navigation and null-power of the district. 

Galway Division. 

The works in this division have been brought to an advanced state of completion. The 
drainage improvements have been in full operation since the winter of 1852-3, and have 
been attended with the most satisfactory results, though not yet completed to the full 
extent determined upon. The navigation from the sea up to Lough Corrib is in working 
order, and has been open to the public, though no arrangements have yet been made for 
the collection of tolls. The general improvement of the mill-power is also in a forward 
state, and several of the improvements in the application of the increased power have been 
executed, and continue to work most satisfactorily. 

* * * * * 

Drainage Works. — The deepening and improvement of the river channel, extending 
from the deep water in the river above the Regulating Weir to the tideway below West 
Bridge, was, as stated in my last report, completed to the extent then contemplated, with the 
exception of the removal of some dams and shoals. 

The result of the floods of December, 1852, and January, 1853, was such as to create 
considerable alarm and apprehension of serious damage, not only to the works themselves, 
but also to private property adjoining the river and canal, in consequence of the insufficiency 
of the river channel to discharge the greatly increased floods resulting from the extensive 
drainage of the country, forming die catchment basin of Loughs Corrib and Mask ; and the 
Commissioners, after a careful consideration of the circumstances, authorized the execution 
of additional works in die river channel, consisting principally in increasing its width and 

portion of this work has been executed, and though there has not been any very high 
flood to test the sufficiency of what has been done, I have every reason to expect it will be 
found successful. . , , , , . . 

The erection of the falling boards on the regulating weir has been completed, and the 
greater portion of the dams at the back removed; this weir has been acting with its full 
power of discharge during the winter months, controlling and regulating the level ot the 
water most successfully. Two gravel shoals formed in the river channel, one above the 
salmon weir, and the other below the Claddagh bridge, have been removed. 

During the floods of January, 1852, much injury was done to the masonry of the Clad- 
dagh bridge, which being erected merely for a temporary purpose, was not calculated to 
resist the extraordinary and long-continued trial to which it was subjected. The western 
abutment was nearly carried away, and both piers much undercut and injured; it became 
necessary to support the platform of the bridge by uprights, which were with much diffi- 
culty secured during the floods. , , . . 

The injury which was done to the bridge on that occasion has, however, been since 
repaired in a secure and satisfactory manner. . , , . 

The repairs of the breaches in Terryland embankment (wlucli was constructed by the 
“ Lou oh Corrib Improvement Company”) were completed on the 1st February ; and this 
frank has since that time continued in a secure condition, preserving from floodmg the 
large tract of land lying within it. , , , 

The greater portion of the dams at Menlo shoal have been removed by the dredger 
This work having been completed to a sufficient extent for the purposes ot drainage, and 
for the present navigation, the dredger was removed at an early period of the year to 
other and more backward works. . , . , , , . , xl 

In my last report I stated that a narrow channel had been dredged through the entire 
of the Friar’s Cut, in the expectation that the winter floods would scour out a channel of 
sufficient dimensions through the soft marl of which the bottom was composed The 
result anticipated has not, however, been realized, and it became necessary to dredge the 
channel to the full dimensions required; this work lias been in progress since last autumn, 
and is now nearly complete. . 

Navigation Works. — The swivel budge and causeway referred to m my last report as 
in prowess of construction from the wooden bridge at the fish-market to Claddagh, has 
been completed, with the exception of the parapet on the south side of the causeway, and 
the erection of the iron works, which was postponed in anticipation of a decline in the 
price of iron. The contract, plans, and specifications are now, however, in course of pre- 
paration ; and the bridge will, I expect, be erected early in the approaching season. 

The tidal basin regulating weir, and the excavation in the canal, connecting it with 
Folan’s Lane lock, have been completed. 

The lock-keeper’s house, adjoining Ball's-bridge, was completed early m April, and is 
now occupied by the lock-keeper, who is in charge of the locks and bridges in Galway. 



Roberts, c.e., District 
Engineer. 
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Considerable difficulties have always presented themselves O tifF ] ’ 1OV0< I- C0ast ™ ctl0n - 
works owing to the impossibility of aV>tiW tlle 

with the works, by the stoppage of the mills, and complete *i ° of P^oeeding 

been deemed advisable and necessary to execute the wm-l-s ;» ,i~*. i 1 * 10 .waters. It has 
found that by making special arrangements in every case with th(fcononrrp° nS ’ ‘TV* Was 
owners, all contests with them and claims for coiniinsatioiTlr.v!. ! -? ? 0 ° f t,le ini11 

this has been upon the whole hy fir the cheapest -uni most snH’fT avoicle<l; and though 
«-M f*™ '•“» •®»ted, it ]» fn ft 7 TT* * 

W . 0ul<l > v ,° > M ™ if >" <W.ulti0S of si, oh . .utnre Vi 1 MlZ ‘ ’"*• 

The progress m the work of general improvement, is as follows-— 

The taih-acc of the Nun’s Island mills has been c-m-iod ft.',’, *i • , 

tl,o wool factory to the mills, wldel, are situated on the *2 j Sid,° T ! ’ ¥»* 

wlucl, lias W deepened so as to bring l,„„,o the full l,oa,T of f OTOr ’ 

Madeira brewery lots also becnknnplcted with tlio even, ^ ' S1 !!.TI e °udmt to tile 

mid ,Us mill has now the ™ ^ ™ fa ' 

, ‘™‘ ™*>«* W been 

works of masonry and pnddlc-stamiihing, the side ™ 11s of d^nX'S," ? W Wjr 
some places a pressure of 17 feet of water Tim ? !. , luun o to sustain m 

was commenced on the 5th July, and was (in co mcrio , 3“,! “ ‘ f L " at " ra , lnills taiIril “ 
to a sniBcicnt state of complei to aXh of m-n i • “I?*™ 1 brought 

The branch extending tom the tannery upwards to tlwN*'"? 8 sn) 3’ on ., tho Sth October, 
a portion of tile works of the puildle-starmchinir and ,w™ , t “ W " S ’"“ t 1 S| ‘Wlmrwith 

stS^ of the old wheels, the con- 

raising of the level of the head water, and ft™ werin “ of £ conso ‘l M > t "P°» ^e 

Ltem proposed” ° fa Stam ’ Cl1 ™ U “' 1 folu ' sWces > regulating tlio'suppiy to hh^hSfte 

the erection of wheels of approved eomtrnction n™l,V P f l 1 '*” u' ° f fl “ > P™!™ 101 ', authorized 
new wheels is to he 18 feet in ftamotS' and a f . •?“ 0 t0 * lle ! increased fall; each of these 
masonry for th„ wheel-cases lm to ’completal Zf’ n a M of 12 i foet T1 » 

preparation of the iron works. pteted, and considerable progress made in the 

xr . . Lough Corrib Division. 

rf th0 -"to— of Lough 

been dredged tlu-ough the shoals of Ann-ulnv °'nf dunn S the past season. Channels have 
breadths frying frL 80 to So feet,' tSfiX' ^n-ieh, and Clydagb, to 
Large numbers of sunken isolated roel. wl lL 11 ° f ^ feet ! Jelow summer water level, 
nun buoys, laid down, defining the naviffnblo J! lem 1 °' v ’® t ^> massive stone beacons built, and 
Maam, Oughterard, and Cong” ° ^ ° laiuiel through die lake, on the route to 

r, . • Cong Division. 

coinpleted^fi-^^th^dr^water^^e'^^^^o 1 !^^ 11111 ^^ thrcm ^ the Cong river has been 
with the exception of the removal of the VS”?* to tlle &st OT Strandliill lock, 
opposite Kinlough house. * “ te ° f the dams > and the point of the island 

east . ade%ftetft fi b°rcadth of wMA hjhetn i°e™yedf ’ “ b “ n f“ rmea : «° a bank on the 
boats. On die west side of the channel a miarrl d ^ 0: ^ a trackway and landing place for 

ftelockf curren t °f iLe river in a directioiFfavoui^bie f^ S tlm e nav^Ltton 0 of’boate 1 mit€ain^ 
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The masonry of Strandkill lock has been finished, and the gates and sluices have been 
prepared, but are not yet hung. 

The lining walls of the canal for a length of 500 feet above the lock have been completed, 
the trackway walls on the outside have also been built and surmounted by a parapet or 
boundary wall, 4 feet in height, and tlie space between the lining walls and trackway filled. 

The masonry of No. 2, or Cong lock, was commenced early in the season, but owing to 
the discharge of water through the caverns in the bottom and sides of the lock-pit, caused bv 
the high level of Lough Mask, it was considered advisable to postpone the building of this 
lock, till next summer, when it is contemplated to make arrangements for stopping off the 
water from tlie inner lake, and completing this lock, and the reach of the canal lying 
immediately below it. The intermediate or middle level of the canal (that between Cong and 
Cregaree lock), lias been completed, with the exception of a gap now occupied by tlie waggon 
road. 

Considerable progress has been made in the townland of Cregaree, with the puddling of 
the bottom and sides of the canal, and building and coping of tlie lining walls, as shown on 
tbe accompanying plan. The tap drain or overflow course has been cleared up, and the 
slioals and deposits of former floods entirely removed. 

The entrance of the swallow holes below Mr. Malloy's mill lias also been opened up and 
enlarged, a clumnel 40 feet in width lias been made through the shoal in the Cong river at 
Killeenbrack, and some deposits in the river opposite Mr. Lambert’s lodge removed, with the 
view of preserving the mills from the injurious effects of backwater during floods. 

The bridge at Drumsheel, across the canal, together with its approaches, and the road 
diverted along the east side of tlie canal, have been completed; and a mortar wall with a 
lining of puddle behind it, built and coped for a length of 1,050 feet above tbe bridge on the 
east side of the canal ; a large quantity of the hill on this side has been removed for the 
purpose of puddling the bottom and sides of the canal. On tlie west side, the site for tbe 
overflow lias been cleared, and preparations made tor commencing the masonry ; for a con- 
siderable distance above the overflow the foundations for the canal walls have been prepared 
and a small portion of them built. 

Tlie bottom of tbe canal at this place lias been cleared of the loose rock which overlay the 
staunch bed oil which the side walls have been built, aud the puddle laid, it having been 
considered advisable to sink to this bed (although lying considerably under the bottom level 
of the canal), in preference to laying the puddle and concrete on the loose roelc. 

Advantage was taken of the low level of Lough Mask, during the past summer, to complete 
tlie excavation of the caual at its entrance to the inner lake. The spoil has been shifted by 
means of waggons, to form the embankment across tbe inner lake on the west side. 

It having been ascertained that a very considerable leakage took place on the south side 
of the Cong mill ponds, through the mass of loose stones on which Mr. Moran's mill and 
yard stand, and that it was in a great measure owing to this leakage that the Cong mills 
were short of water in dry seasons, a staunch dam has been made to prevent this waste, which 
arrangement it is anticipated will have a’verv beneficial effect upon the mills, and remove 
at least in some degree the apprehensions of the mill owners that they will suffer injury from 
the works in progress, for the regulation of the waters of Lough Mask. 



Ari'KNDix C. 

Extract from the 
Annual Report of 
Mr. Samuel U. 
Roberts. c.P.., District 
Engineer. 



Eastern Division 



Drainage. Clarcgahcai/ River. — Three of the slioals in the lower division of this river 

(that between Lough Corrib and Claregalway bridge) have been removed during the past 
year, and the channel widened and improved throughout great portions of its length. The 
excavation of the other shoals on this reach of the river must he executed by the dredger, as 
they are under tbe influence of tbe lake, and could not be unwatered without much diffi- 
culty and expense. 

Annaghdown Tributary.— This drain lias been opened U p to tbe full extent proposed, and 
a new gullet built oil die public road which crosses it. 

Bloch River. — Tbe deepening and improvement of this river lias been completed up to 
the weir of Corrinredera mill. The old bridge of Gortbrack has been removed, and an 
accommodation bridge erected for tbe passage of tlie traffic in compliance with tbe provisions 
of tbe recent Drainage Act. Arrangements are in progress for the purchase and removal of 
the water-power of Corrinredera mill, which with some inconsiderable works of excavation 
is all that remains to complete the improvement of this tributary. 



Western Division. 

Drainage.—. Moycullen Tributary.— This channel has been opened for the purpose of drain- 
ing the low lauds around the lakes lying between Ross House and Moycullen, and lia3 been 
formed for the greater portion of its* length through deep bog. The only work executed 
during the past year has been the excavation of the channel between Lough Down and 
Deerfield lake. Tbe portions of this measure which remain to be executed, consist of tbe 
opening of tbe channel from Deerfield lake into Ross lake, and tbe deepening of the channel 
thffoug&out a portion of its length to such an extent as inay be deemed advisable for tbe 
purperaes of the local navigation. These are works which it is probable the Board may not 
deem prudent to carry out to the full extent originally proposed, tlie particulars of which I 
will take an early opportunity of submitting to them. 

Gortmore Tributary.— The improvement of this tributary lias been carried up to the extent 
shown on the accompanying section, and a temporary bridge erected for the carriage of tbe 
traffic, where the old bridge or gullet on tbe Knock Ferry road has been removed. 
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AMnrog C. Turloughmokg District— County of Galway. 

Extract from the t \ ■ 

Annual Report of . . . .Drainage. — Preliminary Observations .. 

Mr. Smuil. As slated m my last report, tlie works in this district were suspended in Octoliev ism ■ 

' SESr"’ ° f TT, 1 ™ Ti<l6<l f ° r t,leir “ mpW °n i» ft. estimate of laH? 

" expended; and the Board havmg then come to the decision of postponing the JSfc 

£ Comm£ion“ert SpeSf * ’’ ad k “" ky 

In consequence of tins arrangement, no work has been executed during the east v™,. 
except such as was essentially necessary for tile preservation of what had been dnie oi m 
prevent injury arising to any interests iu the district from tho unfinished state of the 'works 
Cregmore Division. 

1ft 5 tUs division a large gravel shoal which was formed during the floods of December 
1852, and January, 1853, has been removed , and the embankment necessary for the pro- 
tection of the lands of Coolarn and Lackaghlieg has been strengthened anti improve/ to 
prevent a recurrence of the injury which took place during the floods of January, 1853.’ 

Lac/cagh Division. 

Some slips which took place in tho Lackagli cutting have been removed, and the top weight 
taken off the side walls m some parts to prevent further slips taking place. A parapet or 
protection wall has been built on the west side of the Lackagli cutting. ^ 

Clarctuam Division. 

Claretuam main drain which divides the properties of two extensive proprietors in the 
district, has, upon them application, been opened up and deepened for a length of 800 perches. 

Ballggaddy Division. 

In this division the excavations of some shoals have been continued for the purpose of 
imitating the completion of tho works at Weir bridge, a work which had been presented for 
£t autoSJ y S0 ° K tlm ° pl ' eV *°” S ’ tot "' Wo1 ' "'“ s retl >rded V the Hoods, which set in early 

Lavally Distbict.— County of Galway. 

inquiry 18 ^ ° f tk ° distnct ’ i xvkich has been reported upon by tlie Commissioners of Special 

A small portion of work at the outfiiU of tho WiUmonnt Tm-louglt was executed by contract 
IZenSd Set “" g “ ° f ™ ter *"*• *to~ 'Vhich period aU work in the dBC Ten 

the wSfAfr’ “ d 4> cri *“tions, 1“>TO keen prepared for the completion of all 

* A .Si tins district by contract, and are now under tho consideration of die Board. 
exmitaJ ° f i . • IulS k ? 1 ' “ ,leTeti ky the work above referred to, which was 

S^t tejort ’ 1 111 110 °* ller reSpeCt 1,aS “ C, “’ g0 takc " p,n “ hl ikis district, since 

worSf.a™ r l “ of *ke riv* (into the sea at Clarenbridge) up to die part to which the 
»- U “ " » portion a »' 

Dunkellen District — County of Galway. 

of f S .P eci ^ have also reported on this district, but no works 

bein’ m-e,2ed tiw / “““S . D «a.ied plans, sections, and specifications have, however, 
mmt SX-4 f comptodon of all the works in the district, tho genera arrange! 
mem and estimate for winch are now under the consideration of the Board. 



Extract from tlie 
Annual Report of 
Mr. T. Smith, c.e., 
District Engineer. 



Extract from the Annual Report of Mr. T. Smith, c.e.. District Engineer. 

For the year 1853. Dated January 18, and April 1, 1854. 

Bai.lvteige District, County Wexford. 

state e The C oir s ll£Z of ‘ gaiter part of the year 1852 left this district in a damaged 
bantSWre 80 - *» tonder a heavy refair 

onl^works^therlfiirl^ co . 11 ^ e fi uent delay have arisen in earning out those repairs. The 
sSfe l T '/“"to 4 ?' ike district Snring the past year, were 

piece of new earthen "l t’ 10 " Gn pl / op Ballyteige hurrow, and tile formation of a short 
&lSgfp2d?’ CO ' mMmS the n ” ,h md ° f “to ta-ge embankment at Cull with 

completion If the la " li!| k** n k to lie done to complete the district for award consist in the 
toSC , - V ,r paU - , S " ck “ “tout as the Board may he pleased to direct, 

if these oIImtlonTl I s ?’ the -Tf drm “ through the reclaimed an/ implored lands ; and 
mSil to 1 great “‘ eM ’ !t h pr “ laWe "V Ay be got through 

damlStoToKrt 1 ! Z in this district during the past year, nor has any 
° P® 7 'om mlaud floods ; but the old sea defences around Blackstone 
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